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ANNUAL  REPORT 


or  THE 

PUBLIC  WORKS  DEPARTMENT 

FOR  THE  YEAR  ENDING  DECEMBER  31,  1966 


Boston,  January  3,  1967. 

Hon.  John  F.  Collins, 

Mayor  of  Boston, 

Dear  Mr.  Mayor: 

In  compliance  with  the  provisions  of  Section  25  of 
Chapter  3 of  the  Revised  Ordinances  of  1961,  I respect- 
fully submit  herewith  the  annual  report  of  the  Public 
Works  Department  and  the  Public  Improvement  Com- 
mission for  the  year  ending  December  31,  1966. 

Because  the  routine  functions  of  this  department  are 
so  much  in  the  public  eye,  and  so  subject  to  comparison 
with  other  municipalities,  it  is  essential  that  its  opera- 
tions be  carried  on  with  a maximum  of  efficiency.  The 
department  operates  through  the  Central  Office  and 
five  major  divisions,  each  in  charge  of  a Division  Engi- 
neer, skilled  in  his  particular  field.  The  divisions  initi- 
ate and  carry  out  the  following  programs:  the  construc- 
tion and  reconstruction  and  maintenance  of  highways, 
street  lighting,  snow  removal,  sewerage  construction 
and  maintenance,  potable  water  distribution  including 
construction  and  maintenance,  sanitation,  street  clean- 
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ing,  removal  and  disposal  of  refuse  and  garbage,  and 
the  engineering  requirements.  The  Public  Works  De- 
partment is  set  up  as  a straight  line,  centralized,  staff 
organization  with  the  authority  delegated  as  follows. 

Central  Office 

The  Central  Office  is  composed  of  four  sections:  an 
Administrative  Branch  in  the  charge  of  a Senior  Ad- 
ministrative Assistant,  and  two  Administrative  Assist- 
ants; a Maintenance  Section  in  charge  of  a Director  of 
Transportation;  a Permit  Branch  in  charge  of  a Super- 
visor of  Permits,  and  the  Personnel  Branch  in  charge  of 
a Senior  Personnel  Officer. 

The  Administrative  Branch  is  the  centralized  unit  for 
processing  purchase  and  supply  requisitions,  service 
orders,  payrolls,  personnel  requisitions,  employment 
transfers,  promotions  and  terminations.  This  branch 
also  handles,  studies,  and  makes  reports  of  a depart- 
mental nature.  Records  and  files  are  maintained  and 
services  to  the  Public  Improvement  Commission  are 
supplied  as  required. 

The  Personnel  Branch  supplies  the  contact  point  be- 
tween the  employee,  the  city,  and  the  Massachusetts 
Civil  Service  Commission.  It  initiates  and  processes 
all  budgetary  and  civil  service  applications  pertaining 
to  employment,  reinstatements,  leave  of  absence,  resig- 
nations, suspensions,  and  discharges.  As  of  Decem- 
ber 31,  1965,  there  were  1,362  employees  in  the  depart- 
ment. During  the  year  42  employees  resigned,  20  were 
discharged,  10  were  transferred  to  other  departments, 
50  retired,  and  18  died.  In  the  same  period  there  were 
129  appointments,  4 reinstatements,  1 transfer  from  an- 
other department,  making  a total  of  1,356  employees 
on  January  1,  1967.  The  problem  of  obtaining  compe- 
tent replacements,  particularly  in  the  engineering  field 
remains  as  critical  as  in  former  years. 

The  Maintenance  Branch  provides  for  the  care  and 
repair  of  departmental  automotive  equipment  and  yard 
facilities;  distributes  oil  and  gasoline  and  provides  ser- 
vices to  the  yards.  The  department  owned  430  pieces 
of  automotive  equipment  on  January  1,  1966. 
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During  1966  42  pieces  of  equipment  were  purchased 
from  the  yearly  appropriation  at  a cost  of  $235,018.26, 
and  1 front  end  loader,  4 graphotypes,  and  4 data 
recorders  at  a cost  of  $27,514.20  from  the  appropriation 
for  snow  removal. 

The  Permit  Branch  is  the  centralized  unit  for  issuing 
departmental  permits,  and  reception  center  for  all 
department  fees,  rentals,  and  other  cash  receipts. 
During  the  year  cash  receipts  amounted  to  $278,707.35; 
accounts  committed  to  the  Collector-Treasurer 
amounted  to  $88,849.99;  miscellaneous  accounts, 
$115,042.40;  and  deposit  accounts  (water  deposits, 
street  opening  for  drains,  water,  etc.,  and  Public  Service 
Corporations)  amounted  to  $905,763.11. 

The  Cash  Receipts  show  a decrease  of  approximately 
9 percent  attributable  to  a decline  in  the  number  of 
locations  for  projection  permits  due  to  demolitions. 

There  has  been  an  increase  in  all  committed  accounts. 

The  Deposit  Accounts  show  a decrease  due  to  a 
decrease  in  new  construction. 

The  Street  Opening  Account  (Special)  shows  a 
sizeable  increase,  indicating  greater  activity  by  Public 
Service  Corporations  in  construction,  reconstruction, 
and  repairs  of  their  facilities. 

Engineering  Division 

The  Engineering  Division  is  made  up  of  four  sections: 
Administration;  Planning  and  Programming;  Survey; 
and  Design.  Survey  plans  and  specifications  for  public 
works  were  advertised  involving  street  reconstruction 
in  42  streets,  10.38  miles  in  length,  at  an  estimated 
cost  of  $1,269,780;  new  highway  construction  in  17 
streets,  1.25  miles  in  length,  at  an  estimated  cost  of 
$251,393;  Chapter  90  reconstruction  in  6 streets,  6.25 
miles  in  length,  at  an  estimated  cost  of  $1,203,810; 
sidewalks  constructed  or  reconstructed  in  18  streets, 
2.98  miles  in  length,  at  an  estimated  cost  of  $222,656; 
and  21  sewer  and/or  water  contracts  at  an  estimated 
cost  of  $662,614;  and  in  urban  renewal  area,  street 
construction  in  Castle  square  at  an  estimated  cost  of 
$218,969;  and  sewer  and  water  in  Washington  Park 
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and  Government  Center,  at  an  estimated  cost  of 
$1,920,276,  for  a grand  total  of  $5,749,498. 

Admmistration:  The  Administration  Section  performs 
the  usual  functions  of  office  practice  and  procedure, 
including  preparing  stencils;  processing  municipal  lien 
certificates;  processing  and  indexing  plans;  mimeograph- 
ing work  and  preparing  betterment  information.  This 
work  is  under  the  supervision  of  an  Administrative 
Assistant. 

Planning  and  Programming  Section:  This  section 

operates  as  the  coordination  force  between  the  city, 
the  Boston  Redevelopment  Authority,  and  other  quasi- 
municipal bodies  politic,  in  m.atters  pertaining  to 
public  work,  in  the  construction  and  maintenance 
field.  Public  utility  company  plans  for  their  proposed 
construction  in  city  streets  are  reviewed  by  this  section, 
with  recommiendations  for  action  by  the  Commissioner 
or  the  Public  Improvement  Commission.  This  section 
prepares  engineering  reports  on  petitions:  1,  for  new 
street  layouts;  2,  sewer  and  water  reports;  3,  minimum 
pavement  reports.  The  section  inspects  highway  for 
inclusion  in  annual  construction  programs. 

Survey  Section:  During  the  year,  the  Survey  Section 
made  42  surveys  and  plans  for  the  laying  out  of  4.271 
miles  of  highway;  six  sewer  casement  plans;  established 
44  points  for  construction;  3 plans  for  discontinuances 
involving  1,810  linear  feet;  112  plans  and  surveys  for 
reconstruction  of  highways  involving  20.275  miles; 
six  surveys  for  street  widening  and  relocating  involving 
750  linear  feet;  1 eminent  domain  survey  and  plan 
was  made  for  the  School  Department  in  Dorchester; 
15  requests  for  marking  line  and  grade  on  streets;  19 
engineering  reports  for  highways  involving  3.943  miles; 
and  16  cross  sections  for  sewer  construction  purposes 
involving  4,695  miles;  12  profiles  for  street  construction 
involving  8,445  linear  feet;  15  survey  and  plans  for 
specific  repairs  and  widening  (Chapter  90)  involving 
5.947  miles;  one  accident  plan  for  Law  Department 
and  three  playgrounds  were  staked  out;  and  stone 
bounds  were  drilled  in  25  streets. 
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Design  Section 

The  Design  Section  under  the  supervision  of  an 
Associate  Civil  Engineer  performed  the  following  work: 

Made  preliminary  plans  and  estimates  for  the  Public 
Improvement  Commission  relating  to  proposed  sewer, 
water,  and  street  betterments. 

Checked  proposed  construction  over  existing  sewers  to 
determine  if  same  is  structurally  sound  and  approvable. 

Consulted  with  and  checked  plans  of  various  engineer- 
ing firms  regarding  water,  sewer,  and  highway  construc- 
tion for  the  MBTA  extension.  Government  Center, 
Castle  Square,  Washington  Park,  and  New  York  Streets 
projects. 

Completed  designs,  specifications,  and  plans  required 
for  proposed  structures  and  appurtenances  to  be  con- 
structed by  the  operating  divisions  of  the  department. 

Furnished  various  plans,  charts,  maps,  etc.,  required 
for  general  purposes  in  the  operation  of  this  depart- 
ment. 

Prepared  all  plans,  estimates,  specifications,  and 
contract  forms  relating  to  the  design  and  construction 
of  highway,  bridge,  sewer,  and  water  facilities  in  ac- 
cordance with  departmental  programs. 

Designed  grades  for  the  construction  and  recon- 
struction of  highways  and  sewers. 

Traced  all  survey  plans,  plots,  easement  plans, 
assessment  plans,  street  layout  plans,  etc.,  prepared  by 
the  survey  section. 

A detailed  breakdown  of  the  work  done  by  the  Design 
Section  included  the  following: 

Completion  of  325  construction  plans  for  highway 
projects,  design  of  40  sewer  grades 

Layout  and  tracing  for  60  water  works  installations 

Other  work  included : 

Review  of  approximately  185  plot  plans  for  Building 
Department 

40  street  grades  designed 

35  tracings  of  street  layout  plans 

120  tracings  of  specific  repairs,  widenings  and  reloca- 
tions 

20  tracings  of  sewer  easement  and  assessment  plans 
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23  tracings  of  miscellaneous  sidewalk  and  street 
assessment  plans,  discontinuances  and  land  plans 
10  approval  plans  reviewed  and  checked 
30  streets  designed  for  catch  basin  locations 
Preparation  of  miscellaneous  charts,  maps,  and  plans 
for  other  divisions  and  departments 

35  estimates  of  costs  and  feasibility  reports  furnished 
in  connection  with  proposed  sewer  and  water  work 
32  estimates  of  costs  and  feasibility  reports  furnished 
in  connection  with  proposed  street  developments 

10  sewerage  works  reports,  prepared  in  connection 
with  requests,  sent  to  the  AIDC,  permission  required. 

Investigation  of  10  drainage  areas:  Brook  Farm 
Brook,  Sawmill  Brook,  Maywood  Brook,  Pattens 
Cove,  Colburn  Street  Brook,  Canterbury  Brook,  Daven- 
port Brook,  Oakland  Brook,  Readville  Brook,  ]\Iyopia 
Brook. 

Reviewed  plans  and  la^muts  of  sewerage  and  water 
works  in  8 BRA  redevelopment  areas:  Washington 
Park,  West  End,  Government  Center,  Castle  Square, 
Downtown  Waterfront,  South  Cove,  remainder  of 
Downtown  North,  Back  Bay. 

Reviewed  plans  and  layouts  of  sewerage,  water  works 
for  various  sections  of  Expressways,  Inner  Belt, 
Southwest,  1-93,  1-495,  and  ]\IBTA  Charlestown  Sub- 
way. 

A major  accomplishment  of  the  Design  Section  in 
1966  consisted  of  the  completion  of  the  necessary 
designs,  estimates,  construction  plans,  and  specifications 
for  31  public  works  contracts  which  w^ere  advertised  in 
1966  involving  street  construction  and  reconstruction, 
sewer  and  water  installations. 

Reproduction  and  Photographic  Unit 

This  unit  supplied  blueprints,  ozalid  prints,  auto- 
positives, and  photographs  for  this  and  other  depart- 
ments. They  produced  5,022  photostats;  51,956  oza- 
lids;  283  blueprints;  138  autopositives;  and  235  sepias. 
The  photograpic  unit  produced  2,802  negatives  and 
2,802  8-  by  10-inch  prints. 
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Highway  Division 

The  operation  of  this  division  is  carried  on  by  four 
sections:  Administrations,  Construction,  Maintenance, 
and  Street  Lighting. 

The  Administrative  Section  performed  the  routine 
clerical  duties  of  the  division,  including  preparation, 
processing  and  filing  correspondence,  initiating  supply 
and  service  requisitions,  and  the  preparation  of  con- 
tract payments,  to  contractors,  as  required  by  Chapter 
30,  Section  39G,  of  the  General  Laws. 

The  Construction  Section  supervised  the  construction 
and  reconstruction  of  141  streets,  constructed  under 
standard  specifications,  at  a contract  price  of  $2,475,- 
056.72.  Also,  the  construction  or  reconstruction  of  25 
streets,  to  be  completed  in  1967,  at  a contract  price  of 
$449,544.20.  Chapter  90  projects  (state  aided  under 
Chapter  90,  Section  34,  of  the  General  Laws)  involv- 
ing 5 streets  were  completed  at  a contract  price  of 
$449,253.40.  One  such  contract  was  let  in  1966  to  be 
completed  in  1967,  at  a contract  price  of  $754,559.50. 

The  Maintenance  Section  maintained  and  operated 
7 drawbridges  and  50  fixed  bridges,  throughout  the  city; 
over  750  miles  of  streets  were  repaired,  cleaned,  and 
flushed;  3,114  catch  basins  were  cleaned;  and  2,711 
3,500  lumen  lamps,  782  7,000  lumen  lamps,  23  11,000 
lumen  lamps,  and  174  20,000  lumen  lamps  were  in- 
stalled under  the  street  lighting  program  of  this  division. 

During  1966,  there  were  approximately  399  gas  lamps 
in  the  city,  and  63  additional  gas  lamps  were  installed 
in  the  Beacon  Hill  Historical  District.  Police  spotlights 
were  maintained.  One  hundred  and  thirty  vacant  lots 
were  cleaned,  some  in  conjunction  with  the  Office  of 
Neighborhood  Improvement;  146,361  cubic  yards  of 
debris  was  removed  from  the  streets;  52,734  cubic 
yards  of  snow  was  removed  by  city  forces;  and  29,626 
tons  of  salt  spread. 

Street  Cleaning  hy  Contract 

On  October  31,  1966,  the  Mayor  approved  a contract 
for  street  cleaning  in  most  of  Public  Works  District 
No.  1.  This  was  an  innovation  as  street  cleaning 
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activities  have  always  been  a day  labor  function.  Under 
the  terms  of  the  contract,  the  contractor  was  required 
to  have  a minimum  of  seven  sweepers  with  six  available 
for  use  at  all  times  during  the  day  or  night.  Sweeping 
operations  under  this  contract  extended  from  Massa- 
chusetts avenue  northerly  to  State  street  and  from 
the  Charles  River  easterly  to  Albany  street.  Speci- 
fications required  the  in-town  business  area  be  swept 
dail}'  and  Sunday  between  1 a.m.  and  9.30  a.m.;  the 
Back  Bay  business  area  daily  and  Sunday  between 
4 A.M.  and  8 a.m.;  the  balance  is  swept  twice  weekly  on 
schedules  designed  to  cause  a minimum  of  traffic  delay 
or  public  inconvenience.  The  period  of  the  contract 
commenced  September  19,  1966,  until  March  31,  1967, 
with  a renewal  option  to  run  until  September  30,  1967. 
This  contract  has  proved  successful,  and  it  is  thought 
that  the  city  will  exercise  its  right  of  renewal  at  the 
termination  of  the  contract.  The  contractor,  M & i\I 
Contracting  Compan}^  bid  $28,024.40  per  month  to 
do  this  work. 


Snow  Removal 

The  pliA’-sical  operation  of  plowing  and/or  removal  of 
snow  is  supervised  by  this  division,  with  the  assistance 
of  divisional  personnel  of  all  the  other  divisions.  This 
work  during  and  after  major  snowstorms  is  mainly 
performed  by  contract  joined  by  the  entire  available 
equipment  and  personnel  of  the  department.  A snow 
emergency  center  is  also  set  up  during  major  storms, 
to  receive  and  process  complaints  from  citizens.  This 
center  is  staffed  by  clerical  employees  of  the  depart- 
ment and  other  cit}^  departments  have  representatives 
in  attendance  when  the  center  is  activated. 

Snowfall  amounting  to  over  4 inches  occurred  as 
follows:  Januaty  2,  4.3  inches;  January  8,  4.3  inches; 
January  23,  7.4  inches;  January  30,  5.7  inches  for  a 
monthly  total  of  26.4  inches  at  Logan  Airport,  and 
46.0  inches  at  Blue  Hill  Observatory.  A storm  on 
February  25  amounted  to  9.0  inches  with  a total  monthly 
fall  of  12.1  inches.  March  snowfall  amounted  to  4.8 
inches  with  no  major  storm.  April  produced  a trace 
of  snow.  There  was  no  snowfall  in  November.  On 
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December  24  there  was  a fall  of  4 inches,  and  the  total 
monthly  accumulation  was  9.9  inches. 

The  cost  of  snow  operations  during  1966  amounted  to 
SI, 167, 427. 

Sanitary  Division 

Administrative  Section 

Program  1 — Administration 

The  activities  of  the  Administrative  Section  com- 
prised the  supervising  of  the  various  functions  and 
operations  of  the  division,  the  preparing  of  all  contracts, 
the  processing  of  payments,  the  processing  of  reports, 
correspondence,  violation  notices  and  complaints  (com- 
plaints were  written,  telephoned  and  in  person),  and 
compilation  of  inspectors’  reports  and  daily  reports  on 
the  Collection  and  Disposal  Sections’  performances, 
investigation  and  processing  applications  for  permits 
for  the  transportation  of  refuse,  the  preparation  of  the 
budget,  and  the  supervision  of  the  Snow  Emergency 
Center. 

During  the  year,  the  clerical  personnel  in  the  office 
changed  considerably.  The  resignation  of  Mrs.  Anne 
McMahon,  effective  July  22,  1966,  resulted  in  the 
assignment  of  her  duties  as  stenographer  to  Miss  Paula 
Bonanno  who  was,  on  December  6,  1966,  appointed 
permanently  as  a Senior  Clerk  and  Stenographer.  Two 
other  clerical  positions  are  now  filled  temporarily  with 
provisional  employees. 

The  position  of  Head  Administrative  Clerk  was  re- 
classified to  Administrative  Assistant  and  the  new 
duties  are  being  filled  very  capably  by  Mr.  Joseph  P. 
Sances. 

Program  2 — Refuse  Collection  Contracts 

The  city  decided  to  exercise  its  second  option  in  ac- 
cordance with  Article  17  of  the  publicly  advertised 
Refuse  Collection  Contracts,  which  provided  for  re- 
newal of  contracts,  effective  April  1,  1966.  Contracts 
were  renewed  with  the  same  Refuse  Collection  Con- 
tractors. Under  these  contracts,  the  city  absorbed 
75  percent  of  the  25-cent  per  hour  increase  granted  to 
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the  drivers  and  the  helpers  since  April  1,  1965.  This 
increased  payment  to  the  contractors’  employees  cost 
874,285.82.  The  total  expenditure  for  Refuse  Collec- 
tion Contracts  amounted  to  $2,461,798.03.  A total  of 
260,906  tons  of  refuse  was  collected  during  the  year. 

The  supervisory  personnel  of  the  Collection  Section 
changed  considerably  during  1965. 

The  retirement  on  April  30,  1965,  of  Mr.  Francis  E. 
Glennon  as  Sanitation  Superintendent  signals  the  end 
of  the  era  of  the  old-time  supervisors  who  were  chosen 
for  their  leadership  qualities  which  included  the  ability 
to  handle  large  numbers  of  rough  and  tumble  laborers 
by  using  physical  force  if  necessary.  Starting  as  a 
laborer  better  than  forty-seven  years  ago  throwing  ash 
barrels  into  the  old  horse-drawn  carts,  Mr.  Glennon  was 
successively  promoted  to  the  highest  of  labor  supervisory 
ratings,  that  of  General  Superintendent.  His  absence 
will  be  felt  by  the  Public  Works  Department  for  Mr. 
Glennon  made  great  contribution  to  the  work  of  the 
division  by  his  outstanding  leadership  and  his  unusual 
ability  to  stimulate  all  employees  under  his  direction 
to  work  enthusiastically,  hard  and  long  hours  during 
every  emergency  encountered. 

The  position  of  Superintendent  has  been  filled  by 
Mr.  James  F.  Kane  who  has  served  this  division  well 
for  many  years  in  the  position  of  Supervisor  of  Sanita- 
tion. 

Mr.  George  Dexter,  after  extensive  experience  in  all 
phases  of  work  in  the  Collection  Section,  was  promoted 
to  Supervisor  of  Sanitation,  and  Mr.  Edward  Rosebach, 
also  well  equipped  by  training  and  experience,  was 
promoted  from  Sanitation  Foreman  to  fill  the  third 
position  of  Supervisor  of  Sanitation  in  the  enforcement 
of  the  specifications  in  the  collection  of  refuse,. 

Mr.  Jeremiah  Connolly,  an  outstanding  Inspector 
was  chosen  to  head  ^^Enforcement  and  Education”  as 
another  permanent  Sanitation  Supervisor. 

Program  3 — Alley  Cleaning 

The  Alley  Cleaning  Program  in  the  South  End  and 
Lower  Roxbury  Districts  was  continued  with  a minimum 
amount  of  complaints  during  the  year.  Approximately 
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3,000  tons  of  debris  and  garbage  was  removed  from  the 
alleys  during  1966. 

Program  ^ — Litter  Baskets 

One  hundred  pole-type  baskets  were  purchased  during 
the  year  to  replace  badly  damaged  and  pilfered  baskets. 
Very  few  pole  baskets  were  installed  at  new  locations. 
Over  900  pole-type  baskets  are  located  throughout  the 
city  where  there  are  accumulations  of  pedestrian  litter. 
All  baskets  are  emptied  by  the  refuse  collection  con- 
tractors on  Mondays  except  in  the  Boston  Proper 
District  where  they  are  emptied  on  the  regular  collec- 
tion days.  A departmental  night  litter  basket  detail, 
using  three  packer-type  trucks  and  eight  men,  empty 
every  basket  nightly,  Tuesday  through  Saturday.  This 
crew  is  under  the  supervision  of  an  inspector  who  also 
directs  the  pickups  of  dead  animals. 

A study  will  be  made  to  consider  an  increase  in  pole- 
type  installations  during  the  year  1967. 

Program  5 — Market  Cleaning 

Under  this  program,  the  division  provides  two  packer- 
type  trucks  on  Fridays  and  Saturdays  servicing  push- 
cart pedlers  and  storekeepers  in  the  market  area  in  the 
vicinity  of  Blackstone  street,  removing  approximately 
3,500  tons  of  refuse  during  the  year  and  depositing  it 
at  the  South  Bay  Incinerator. 

Program  6 — Abandoned  Vehicles 

The  J & L Iron  Company's  contract  with  the  city  for 
the  Removal  and  Disposal  of  Abandoned  Vehicles  ex- 
pired on  March  31,  1966,  and  the  same  firm  was  awarded 
a new  contract  after  competitive  bidding  for  one  year 
starting  April  1,  1966.  This  contract  was  terminated  on 
June  6 for  failure  to  perform.  Two  Service  Orders  were 
issued  to  the  Automotive  Processing  Company  and  655 
derelict  cars  were  removed  from  city  streets  and  vacant 
lots  at  the  same  amount  per  car  paid  J & L Iron  Com- 
pany. Bids  were  taken  for  the  remainder  of  the  con- 
tract year,  October  through  March  31,  1967.  Low 
bidder,  Arnold  Aronoff,  was  awarded  the  contract  for 
the  Removal  and  Disposal  of  Abandoned  Vehicles  for 
$8.30  each.  The  total  number  of  cars  removed  by  con- 
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tract  during  the  year  was  1,420.  Departmental  forces 
removed  453  additional  vehicles  and  delivered  them  to 
junk  yards  in  Somerville.  Also,  859  abandoned  cars 
were  removed  from  their  locations  by  others  after  being 
photographed  by  our  photographer  and  after  they  had 
been  processed  by  the  Police  Department.  The  con- 
tinued removal  of  these  cars  by  persons  unknown  helps 
rather  than  hinders  our  efforts  in  this  program,  there- 
fore Ave  have  not  as  yet  attempted  to  stop  this  operation. 

The  opening  of  the  new  Proler  Plant  in  Everett  now 
makes  it  more  attractive  to  junk  dealers  to  dispose  of 
derelict  car  bodies  Avhich  in  the  past,  was  one  of  their 
major  difficulties.  If  this  method  works  out  and  it  be- 
comes more  profitable  for  disposal,  it  should  result  in 
lessening  our  abandoned  car  problems. 

Program  7 — Enforcement  and  Education 

The  number  of  uniformed  Sanitation  Inspectors  was 
increased  to  a neAv  quota  of  25.  The  serving  by  Inspec- 
ors  of  a noncriminal  ticket  to  flagrant  violators  of  the 
Anti-Litter  Ordinances  and  of  the  Sanitation  Code  began 
in  November  when  the  Municipal  Court  furnished  vio- 
lation tickets  to  this  division.  A neAV  policy  of  dealing 
with  violators  of  the  barrel  put-out  ordinances  is  noAV 
in  effect.  Uniformed  Inspectors  are  noAV  ringing  door 
bells  and  leaving  with  the  householder  a card  containing 
Public  Works  regulations  instead  of  the  past  practice  of 
issuing  legal  looking  violation  notices  to  all  violators. 
The  initial  results  of  this  new  policy  are  very  encouraging 
because  the  average  resident  Avho  receives  these  regula- 
tions normally  conforms  to  our  request. 

To  supplement  the  A\mrk  of  the  uniformed  Sanitation 
Inspectors  and  to  obtain  the  cooperation  of  residents, 
we  conducted  our  Anti-Litter  Campaign  for  a four  (4) 
week  period  from  April  18,  1966,  to  May  14,  1966. 

A new  slogan,  ‘Mitter  Is  Banned  in  Boston’’  was 
adopted.  This  slogan  in  a well-designed  poster  showing 
a caricature  of  a town  crier  calling  ^Mear  Ye,  Hear  Ye,” 
was  the  basis  of  a design  suggested  by  the  Commissioner 
of  Public  Works.  The  art  work  was  prepared  by  an 
advertising  agency  and  the  signs  were  posted  on  both 
sides  of  all  Public  Works  equipment,  decals  were  placed 
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on  all  litter  baskets,  cards  and  posters  were  placed  on 
]\IBTA  equipment  and  in  subway  stations  free  of  charge, 
and  75  large  billboards  were  contributed  to  the  cam- 
paign by  the  Donnelly  Advertising  Company. 

The  division  is  grateful  to  many  civic  organizations 
who  cooperated  in  the  cleanup  of  vacant  lots.  The  de- 
partment contracted  for  the  use  of  135  large  25-cubic 
3^ard  containers  that  were  placed  where  directed  and 
picked  up  after  they  were  filled  with  debris  from  the 
vacant  lots  by  volunteer  m.embers  of  the  organizations. 

Disposal  Section 
Program  8 — South  Bay  Incinerator 

The  South  Bay  incinerator  received  and  disposed  of  a 
total  of  151,383  tons  of  refuse  during  the  year. 

Maintenance  work  performed  under  contract  is  listed 
below  as  follows: 

Disposal  Section 
Program  8 — South  Bay  Incinerator 

The  South  Bay  incinerator  received  and  disposed  of  a 
total  of  151,383  tons  of  refuse  during  the  year. 

Maintenance  work  performed  under  contract  is  listed 
below  as  follows : 

(1)  Installed  15  new  ash  dumping  grates.  The  remaining  3 
will  be  installed  in  1967.  These  grates  are  designed  so 
they  can  be  readily  adapted  to  hydraulic  operation. 

(2)  The  burning  grates  in  No.  2 furnace  were  renewed  and 
a water-cooled  beam  supporting  the  front  of  these  grates 
was  installed. 

(3)  The  job  of  moving  back  the  charging  gate  pistons  was 
completed  during  the  year  and  this  eliminated  most  of 
the  fires  originating  from  the  leaking  cylinders  and  thus 
reduced  downtime  at  the  plant.  Previously,  these 
pistons  were  too  close  to  heat  that  hardened  their  pack- 
ing thus  causing  the  flammable  hydraulic  fluid  to  spill 
and  ignite. 

(4)  Refractory  repairs  were  made  to  the  throats  and  arches 
of  5 of  the  furnaces.  One  complete  arch  and  throat 
was  replaced  on  furnace  No.  2. 

(5)  Miscellaneous  electrical  emergency  repairs  beyond  the 
capacity  of  the  plant  electrician  were  made. 

(6)  An  auxiliary  lighting  system  powered  by  a gasoline 
generator  was  installed  which  will  permit  the  employees 
to  move  about  safely  in  the  plant  during  power  black- 
outs. 
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A Service  Order  was  issued  to  Camp,  Dresser  & McKee 
to  provide  all  engineering  services  and  all  else  necessary 
for  making  a feasibility  study  and  report  and  the  prepa- 
ration of  application  forms  for  a grant  under  the  Solid 
Waste  Disposal  Act.  It  is  proposed  that  we  erect  a 
shredding  mill  preparing  all  refuse  prior  to  its  destruc- 
tion in  a new  type  of  furnace.  If  we  are  successful  in 
obtaining  this  grant  it  should  greatly  increase  our  burn- 
ing capacity  at  the  incinerator.  The  application  will  be 
ready  for  submission  early  in  1967. 

Plant  personnel  continued  making  most  of  the  minor 
routine  emergency  maintenance  on  grates,  hydraulic 
lines,  machinery,  cranes,  and  electrical  repairs,  etc. 

Steam  was  not  transmitted  to  the  Boston  City  Hospi- 
tal during  the  year  and  it  would  have  been  impossible 
to  do  so,  because  a part  of  steam  main  to  the  City  Hos- 
pital was  removed  during  the  construction,  by  the  state, 
of  a new  culvert  enclosing  the  Roxbury  Canal  and  South 
Bay.  It  now  appears  that  we  will  not  reactivate  the 
transmitting  of  steam  to  the  Boston  City  Hospital  but 
we  should  maintain  facilities  to  do  so  until  the  steam 
producing  capacity  of  the  proposed  demonstration 
furnace  is  determined  and  a final  policy  is  agreed  to  by 
Public  Works  and  the  Hospital  Departments. 

The  construction  of  a new  ventilating  system  was 
completed  early  in  the  year  which  resulted  in  better 
working  conditions  at  the  incinerator. 

The  incinerator  residue  continues  to  be  transported  by 
a private  trucking  contractor  to  Gardner  Street  Dump 
where  it  is  being  utilized  in  the  initial  cover  of  refuse  in 
our  Sanitory  Landfill  Operation.  The  quantity  hauled 
was  73,182  tons. 

Program  9 — Gardner  Street  Sanitary  Landfill 

A total  of  118,824  tons  of  rubbish  was  received  and 
disposed  of  at  the  Sanitary  Landfill  during  the  year. 

This  is  the  first  complete  year  that  this  site  was  oper- 
ated as  a Sanitary  Landfill.  Cover  material  being  un- 
available at  the  site  it  was  necessary  to  cover  the  refuse 
delivered  with  incinerator  residue  and  then  with  run  of 
the  bank  gravel  purchased  from  a contractor  who  trucked 
the  cover  material  to  the  dump  site.  One  hundred 
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forty  thousand  tons  of  this  material  was  used  during 
1966  at  a cost  of  $110,077.45. 

A few  minor  fires  occurring  during  the  year  from  hot 
loads  were  rapidly  extinguished  by  the  Fire  Department 
or  by  our  own  personnel.  The  continuing  compliments 
by  officials  of  the  Fire  Department,  by  the  State  De- 
partment of  Public  Health,  and  by  the  general  public 
living  in  West  Roxbury  area  indicates  that  we  are  suc- 
cessful in  our  Sanitary  Landfill  Operation.  The  shell  of 
the  new  metal  garage  and  office  building  was  erected 
early  in  the  year  and  we  expect  to  complete  the  interior 
of  this  building  early  in  1967.  A new  brook  course  was 
dug  through  the  center  of  the  disposal  area  which  now 
readily  drains  privately  owned  land  upstream  thus 
quieting  objection  by  cemetery  officials  who  previously 
claimed  that  we  were  responsible  for  the  backing  up  of 
water  on  their  property.  Judging  by  the  rate  of  dumping 
at  Gardner  street,  this  site  has  only  a few  more  years 
of  life;  therefore,  it  is  recommended  that  initial  action 
on  the  construction  of  a second  incinerator  at  this  site 
now  becomes  essential.  Meanwhile,  it  may  be  necessary 
to  curtail  all  commercial  dumping  at  this  location  start- 
ing by  changing  specifications  of  the  new  contracts  that 
will  be  awarded  and  be  in  effect  on  April  1,  1968. 

Program  10  — Saugus  Dump  Rental 

The  refuse  from  the  East  Boston  District  was  disposed 
of  at  a privately  owned  dump  in  Saugus.  A new  con- 
tract with  the  M.  DeMatteo  Construction  Company 
effective  April  1 was  negotiated  at  a cost  of  $4,770  per 
month  and  will  expire  on  March  31,  1967.  Approxi- 
mately 250  tons  weekly  were  delivered  to  the  Saugus 
Dump  by  the  refuse  contractor.  This  operation  is 
expensive  but  it  appears  that  we  must  continue  it 
until  a new  disposal  facility  is  built  by  the  city  or  some 
other  acceptable  solution  is  developed  by  the  Metro- 
politan Area  Planning  Council. 

Program  11  — Garbage  Disposal 

The  operation  of  garbage  transfer  stations  at  Victory 
Road  and  at  Gardner  Street  were  continued  through 
the  year  for  the  disposal  of  garbage  collected  in  several 
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of  the  city  districts.  The  city  entered  into  a new 
contract  with  the  Kristoff  Brothers  for  removing  of 
garbage  delivered  to  Victory  Road  and  with  the  Kennedy 
Brothers  for  removing  garbage  delivered  to  Gardner 
Street  Transfer  Stations.  Both  these  contracts  at  a 
price  of  $250  per  week  provided  for  renewal  at  the 
city’s  option  for  a second  year  beginning  April  1,  1967, 
at  no  change  in  price.  Approximately  5,900  tons  of 
garbage  was  transferred  at  Gardner  Street  and  4,800 
tons  at  Victory  Road. 

Snow  Removal 

The  Snow  Emergency  Center  finished  its  fifth  season 
of  operation  at  the  Civil  Defense  office  located  in  the 
Fire  Department  Headquarters  building  in  the  spring 
of  1966  under  the  direction  of  Deputy  Commissioner 
Edward  G.  A.  Powers.  The  Sanitary  Division  personnel 
continued  to  supply  personnel  that  were  the  backbone 
of  this  operation. 

Sewer  Division 

The  Sewer  Division,  with  112  employees  (basic  quota 
120),  is  set  up  in  three  sections,  viz.:  Administrative, 
Maintenance,  and  Construction  under  the  direction  of  a 
Division  Engineer. 

The  Administrative  Section  consists  of  the  Division 
Engineer  and  a clerical  force  of  5 employees.  This 
section  is  responsible  for  preparing  budgetary  requests; 
maintenance  of  time  records  of  employees;  presenting 
receiving  notices  and  warrants  for  service  orders  and 
purchase  requirements  to  the  Central  Office  of  the 
Department  for  processing;  all  correspondence  received 
and  emanating  in  the  division;  processing  of  estimates 
for  payment  of  contract  work;  keeping  records  pertain- 
ing to  the  Sewerage  Works  Loan  Account;  furnishing 
information  relative  to  department  policy  as  determined 
by  directives,  orders  and  ordinances;  and  processing 
of  abatements  in  connection  with  sewer  use  charges. 

The  Maintenance  Section,  numbering  90  employees, 
under  the  direction  of  an  Associate  Engineer,  is  charged 
with  cleaning  sewers  and  sewer  appurtenances;  answer- 
ing and  investigating  complaints;  maintaining  and 
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repairing  sewers;  inspecting  and  laying  of  drains; 
operation  of  pumping  stations  and  a disposal  plant; 
recording  complaints;  recording  sewer  inspections;  keep- 
ing record  plans  of  the  entire  sewerage  system;  and 
furnishing  information  to  the  public. 

The  Construction  Section,  numbering  16  employees, 
under  the  direction  of  an  Associate  Engineer,  is  re- 
sponsible for  the  entire  construction  operations  of 
sewerage  works  under  contracts,  from  the  field  layouts 
through  the  final  inspections;  preparation  of  estimates 
for  payments  on  all  work  performed  for  the  Sewer 
Division,  under  contracts;  and  furnishing  record  plans 
of  work  for  the  sectional  plans  maintained  by  the 
Maintenance  Section. 

In  the  interest  of  extensive  rehabilitation  of  the 
Boston  Sewerage  System,  much  time  and  effort  was 
allotted  to  the  compilation  of  pertinent  data  for  presen- 
tation to  the  Housing  and  Urban  Development  regional 
office  for  their  consideration  in  making  funds  available 
for  this  purpose.  Possible  affirmative  action  was  indi- 
cated on  certain  phases  of  our  request,  which  has  led  to 
the  preparation  of  applications  to  be  formally  sub- 
mitted for  (a)  Brook  Conduits,  and  (6)  Sanitary  Sewers 
and  Storm  Drains.  The  cost  of  each  of  these  projects  is 
estimated  at  $3,000,000,  50  percent  to  be  paid  for  by 
federal  grant. 

Water  Division 

The  Water  Division  is  composed  of  four  sections:  Ad- 
ministrative, Construction,  Maintenance,  and  Revenue. 

All  pipes  and  appurtenances  for  supplying  potable 
water  to  the  city  are  under  the  control,  care,  and  main- 
tenance of  this  division.  The  Metropolitan  District 
Commission  is  its  source  of  supply  at  Boston's  city  line. 
The  Metropolitan  District  Commission  charges  one 
hundred  and  twenty  (120)  dollars  per  million  gallons  of 
water  sold  to  its  members.  In  1966,  Boston's  require- 
ments were  118,359,500  gallons  of  water  per  day  or  192 
gallons  per  capita.  The  consumer,  under  present  rates, 
pays  the  city  1 cent  for  twenty-five  gallons  of  pure  water. 

Water  is  distributed  by  gravity.  Also  supplied  by 
the  Water  Division  is  the  water  to  the  two  High  Pressure 
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Pumping  Stations  operated  by  the  Fire  Department  for 
fire  protection  in  the  central  business  section  of  the  city. 

Administrative  Section 

All  of  the  important  clerical  and  administrative  func- 
tions of  the  Water  Division  are  performed  by  the  Admin- 
istrative Section.  This  section  assists  the  Division 
Engineer  in  the  preparation  of  annual  budget  estimates 
and  requests,  and  prepares  correspondence,  reports, 
memoranda,  and  notices;  receives  requests  and  prepares 
overtime  authorizations  and  furnishes  information  to  the 
public  regarding  the  division’s  activities  and  regulations. 
The  Administrative  Section  is  staffed  by  one  Head  Ad- 
ministrative Clerk  (temporary),  two  Senior  Clerk- 
Stenographers,  and  one  Senior  Clerk-Typist. 

Construction  Section 

During  1966  a total  of  41,779  linear  feet  of  main  pipe 
was  laid  or  relaid,  varying  in  size  from  4 inches  to  six 
inches.  The  areas  in  which  main  pipes  were  laid  or  relaid 
are  subdivided  into  districts,  as  follow: 


Area  No.  1 

Extension 
Linear  Feet 

Relaid 
Linear  Feet 

City  Proper 

2,531.0 

25.0 

Roxbury 

6,953.0 

5,049.0 

East  Boston 

1,524.0 

— 

Charlestown 

— 

— 

Area  No.  2 
West  Roxbury 

4,634.0 

1,509.0 

Hyde  Park 

12,138.0 

567.0 

Brighton 

987.0 

— 

Area  No.  3 
South  Boston 



Dorchester 

— 

5,856.0 

Domestic  Services,  New,  334 
Fire  Pipes,  New,  54 
Hydrants 

Established  — 26 
Changes  — 73 
Abandoned  — 6 

An  increase  of  twenty  (20)  hydrants 
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The  work  performed  in  the  Government  Center  and 
sections  of  Washington  Park  is  not  included  in  these 
figures.  Abandoned  and  relocated  mains  in  those  areas 
will  be  summarized  after  a completion  of  these  projects. 

The  Construction  Section  consisted  of  one  Senior 
Civil  Engineer  (temporary),  one  Junior  Engineering 
Aid,  one  Junior  Civil  Engineering  Aid  (temporary),  six 
Water  Service  Inspectors,  and  one  Principal  Clerk.  One 
Principal  Civil  Engineer  is  required  to  bring  the  Con- 
struction Section  to  full  strength. 

System  relaid  2.5  miles,  extended  5.5  miles  of  pipes; 
established  26  new  hydrants,  abandoned  6 hydrants 
for  an  increase  of  20  hydrants.  The  Water  Division 
replaced  50  or  more,  old  and/or  defective  hydrants 
under  contract,  each  year;  a contract  was  awarded  late 
in  1966  for  this  purpose,  to  be  completed  in  1967. 

Maintenance  Section 

The  Maintenance  Section  consists  of  one  Associate 
Civil  Engineer,  one  Senior  Clerk-Stenographer,  and  one 
Senior  Engineering  Aid,  and  with  the  aid  of  the  per- 
sonnel of  the  Construction  Section,  assisted  in  supplying 
official  information  to  the  public  concerning  all  hydraulic 
problems,  main  pipe  and  service  pipe  locations;  processed 
applications  for  new  or  enlarged  domestic  and  fire 
services,  and  maintained  official  records,  plans  and 
pressure  charts,  and  generally  supervised  the  three 
Water  Division  yards.  With  the  addition  of  one 
Assistant  Civil  Engineer,  one  Junior  Civil  Engineer, 
and  two  Senior  Engineering  Aids,  and  one  Principal 
Clerk,  this  section  will  meet  the  Table  of  Organization 
requirements. 

Business  Office 

The  processing  of  all  functions  in  relation  to  the 
revenue  from  water  supply  and  service  is  the  respon- 
sibility of  this  office.  These  functions  include  the  proces- 
sing of  applications  for  new  services  and  fire  pipes,  the 
reading  of  more  than  93,000  accounts  quarterly  and/or 
semi-annually,  requesting  the  testing,  installation  or 
removal  of  meters,  and  the  handling  of  complaints  or 
inquiries  concerning  charges  rendered.  Water  Division 
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receipts  amounted  to  $9,542,209.70  in  1966.  Em- 
plo}^ees  of  the  Business  Office  also  answer  inquiries  from 
the  public  regarding  the  computation  of  the  sewer  use 
charge. 

The  Business  Office  processes  and  resolves  all  petitions 
for  abatement,  including  those  petitions  for  abatement 
of  the  sewer  use  charge,  when  said  charge  is  directly 
related  to  water  consumption.  Sewer  use  charge 
petitions,  when  of  a technical  nature,  are  resolved  by  the 
Sewer  Division. 


Area  Yards 

Area  No.  1 — 710  Albany  Street,  Boston 

Services:  Charlestown,  North  and  West  Ends,  Back 
Bay,  Stuart,  South  End,  East  Boston,  Elm  Hill,  Dudley, 
Mission  Hill,  and  Roxbury. 

Area  No.  2 — 327  Forest  Hills  Street,  Jamaica 
Plain 

Services:  Jamaica  Plain,  Brighton,  West  Roxbury, 
and  Hyde  Park. 

Area  No.  3 — 160  Hancock  Street,  Dorchester 

Services:  Dorchester  and  South  Boston. 

These  yards  are  responsible  for  the  repair  and  mainte- 
nance of  main  pipes,  service  and  fire  pipes,  hydrants, 
gates,  and  providing  emergency  and  general  service 
to  the  public.  The  main  yard  at  710  Albany  street 
maintains  emergency  crews  around  the  clock  for  any 
water  service  that  may  be  required  in  any  section  of  the 
city. 

The  main  yard  and  the  two  area  yards  were  assisted 
by  three  contractors.  The  contractual  work  consisted 
of  excavation  and  backfilling  to  allow  Water  Division 
employees  to  repair  leaks,  lay  or  relay  water  services, 
change  hydrants,  and  repair  or  replace  defective  ap- 
purtenances. This  contractual  work  was  performed  in  a 
satisfactory  manner  and  is  of  value  in  providing  service 
to  the  public. 

The  Maintenance  Shops  handled  all  drilling  of  services 
in  the  main  yard  and  assisted,  in  case  of  emergency, 
in  the  area  yards.  These  shops  repair  defective  hydrants, 
defective  gates  (on  the  site,  if  possible),  and  rebuild 
corporation,  tapping  and  high  pressure  gates.  Along 
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with  this  work,  the  Maintenance  Shops  render  assist- 
ance to  other  branches  of  the  Public  Works  Depart- 
ment in  many  special  jobs.  The  Meter  Shop  installs 
new  meters,  changes  worn  and  defective  meters,  tests 
and  repairs  water  meters,  and  maintains  records  of  all 
meters  in  and  out  of  service.  More  than  sixty-eight 
hundred  (6,800)  water  meters,  in  various  sizes,  were 
installed  during  1966,  replacing  connection  pieces, 
nonregistering  water  meters,  and  to  meter  new  ac- 
counts. 

Main  Projects 

The  main  projects  under  study  and/or  in  various 
stages  toward  completion  by  engineers  of  the  Water 
Division,  its  consultants  or  by  the  Boston  Redevelop- 
ment Authority  during  1966,  were  as  follows: 

Engineering  studies  completed,  plans  made  and  two 
contracts  awarded  for  cleaning  and  cement  lining  of 
main  pipes.  This  is  an  extension  of  the  previous  year’s 
work  and  is  to  be  performed  in  1967,  in  Washington 
park  and  West  Roxbury. 

Work  in  the  Government  Center  is  continuing  with 
one  contract  completed  for  New  Sudbury  street,  and 
under  a current  contract  for  construction  in  the  North- 
west section. 

Engineering  studies  regarding  water  main  problems 
relating  to  the  northerly  extension  of  the  Massachusetts 
Bay  Transportation  Authority’s  tunnel  from  Haymarket 
square  were  completed. 

The  Gardner  Street,  West  Roxbury,  city  dump  area 
was  reinforced  with  additional  water  for  fire  fighting 
and  for  domestic  water  service  by  main  pipe  extension 
in  Veterans  of  Foreign  Wars  Parkway,  and  by  utilizing 
the  abandoned  20-inch  Brookline  water  main. 

The  Water  Division  made  application  in  1965  for, 
and  in  1966  received,  a one  hundred  and  seventy-five 
thousand  (175,000)  dollar  interest-free  loan  from  the 
Federal  Department  of  Housing  and  Urban  Develop- 
ment (HUD)  for  an  over-all  engineering  study  for  the 
improvements  required  to  the  distribution  system. 
Charles  A.  Maguire  and  Associate  is  performing  this 
study  which  is  to  be  completed  by  September,  1967. 
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Intensive  work  by  our  shops  and  engineering  office  was 
required  to  obtain  necessary  engineering  factors  used 
in  conjunction  with  this  study. 

Application  for  a 50  percent  grant  was  made  to  the 
Department  of  Housing  and  Urban  Development  for 
improvement  to  the  water  distribution  system  in 
specific  areas  in  conjunction  with  federal  assistance  in 
Housing  Rehabilitation.  The  City  Council  passed  a 
one  million  (1,000,000)  dollar  loan  order  concerning 
said  improvement  to  the  water  distribution  system. 
A program  for  the  purchase  and  installation  of  new 
water  meters  was  begun  in  July,  1966.  Approximately 
6,800  new  water  meters  have  been  set.  It  is  estimated 
that  14,000  new  water  meters  will  be  purchased  and 
installed  as  provided  under  a loan  order  passed  by  the 
City  Council  in  the  amount  of  seven  hundred  thousand 
(700,000)  dollars. 

AIDC  Water  Assessment 
The  Metropolitan  District  Commission’s  water  as- 
sessment for  1966  amounted  to  $5,184,144.84  for 
43,201,207,000  gallons  of  water  at  the  rate  of  one 
hundred  and  twenty  (120)  dollars  per  million  gallons. 

Employees 


The  number  of  permanent  employees  with  the  Water 
Division  on  December  31,  1966,  was  246,  as  compared 
to  a total  of  268  on  December  31,  1965. 


Domestic  Service  Applications  . 

. 484 

Fire  Pipe  Applications  .... 

60 

Special  Meter  Tests  .... 

87 

Hydrant  Permits  Issued 

40 

Repair  Deposits  Received  . 

149 

Miscellaneous 

10 

Shutting  Off  and  Turning  On  Water: 
Shut-off  for  Repairs  .... 

. 2,293 

Turned  On  after  Repairs  . 

. 1,835 

Shut-off  for  Vacancy 

. 122 

Turned  On  for  Occupancy 

4 

Shut-off  for  Nonpayment 

3 

Turned  On  after  Nonpayment 

1 

Shut-off  for  Waste  .... 

30 

Turned  On  after  Waste  . 

30 

New  Service  Pipes  Turned  On 

. 334 

New  Fire  Pipes  Turned  On 

54 

5,536 
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Fiscal 

Total  expenditures  for  1966  for  Public  Works 
amounted  to  $30,030,340  of  which  $5,252,777.04  repre- 
sents water  assessments  and  $3,043,966.83  represents 
sewer  assessments  levied  by  the  Metropolitan  District 
Commission.  The  sum  of  $584,828  was  carried  over 
from  1965  under  the  General  Budget  and  $10,983,503 
was  appropriated.  Of  this  amount  there  was  expended 
the  sum  of  $10,546,625  with  an  unencumbered  balance 
of  $282,699. 

Water  receipts  amounted  to  $9,657,460.49.  Expendi- 
tures amounted  to  $9,106,007.79  with  a gross  surplus  of 
$551,432.70.  Of  this  sum  $46,621.29  was  transferred  to 
debt  redemption,  and  $326,095.54  was  carried  forward 
to  1967,  leaving  a net  surplus  of  $178,735.87.  A water 
mains  loan  of  $1,000,000  was  issued  during  1966,  and  the 
entire  amount  remained  unencumbered  at  the  close  of 
1966.  A water  meter  loan  of  $700,000  was  issued  in 
1966  of  which  there  is  an  unencumbered  balance  of 
$317,794. 

Sewer  use  receipts  amounted  to  $3,037,410.37.  Ex- 
penditures amounted  to  $5,055,892.98,  of  which  $3,043,- 
966.83  was  for  MDC  assessments.  Under  authority  of 
Chapter  612  of  the  Acts  of  1959,  Section  9,  if  on  Novem- 
ber first  the  Boston  Main  Drainage  District,  was  not 
connected  to  sewers  operated  by  the  metropolitan  sewer- 
age district,  52  percent  of  Boston’s  apportionment  for 
interest  and  principal  shall  be  divided  among  all  the 
cities  and  towns  in  the  Metropolitan  Sewerage  District, 
and  only  such  portion  of  the  area  of  the  City  of  Boston 
as  is  presently  served  by  the  Metropolitan  Sewerage 
District  shall  be  considered  to  be  a part  of  the  Metro- 
politan Sewerage  District  for  apportionment  for  mainte- 
nance and  operation.  As  a result  the  actual  payment 
to  the  Metropolitan  Sewer  Assessment  amounted  to 
$1,365,112.  There  was  a deficit  of  $641,036  in  the  Sewer 
Division  budget  for  1966.  It  is  recommended  that  a 
rate  study  be  made  to  establish  a rate  sufficient  to  de- 
fray the  expense  of  operating  the  Sewer  Division,  as  the 
present  yield  would  have  been  insufficient  to  pay  the 
Metropolitan  Sewerage  Assessment  if  the  Boston  Main 
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Drainage  System  had  been  connected  to  that  system 
prior  to  November  1,  1966.  The  cost  of  operation  and 
maintaining  the  Boston  Main  Drainage  System  and  the 
Boston  Local  Sewerage  System  amounted  to  $1,974,- 
591.50.  The  sum  of  $1,618,274  was  available  for  sewer- 
age works  in  1966  with  an  unencumbered  balance  of 
$513,618  on  December  31,  1966. 

There  was  available  for  Snow  Removal  the  sum  of 
$675,000  and  $22,000  for  Snow  Removal  Equipment. 
Expenditures  amounted  to  $1,139,913  for  Snow  Removal 
and  $27,514  for  Snow  Removal  Equipment,  creating 
deficits  of  $464,913  and  $5,514. 

The  sum  of  $1,724,923  was  available  on  January  1, 
1966,  in  the  Bridge  Loan  of  which  $1,557,502  was  avail- 
able on  December  31,  1966. 

The  sum  of  $725,613  was  available  on  January  1, 
1964,  in  the  Sidewalk  Loan  of  which  $429,953  was  avail- 
able on  December  31,  1966. 

The  sum  of  $4,871,428  was  available  in  1966  in  the 
Public  Ways  Loan  of  which  $225,669  was  available  on 
December  31,  1966. 

Funds  were  also  available  under  Boston^s  share  of  the 
State  Accelerated  Highway  Programs  created  by  Chap- 
ter 782  of  the  Acts  of  1962;  Chapter  882  of  the  Acts  of 
1963;  and  Chapter  679  of  the  Acts  of  1965. 

Funds  available  under  Chapter  782  amounted  to 
$37,325  on  January  1,  1966,  and  $804  on  December  31, 
1966;  Chapter  822  amounted  to  $231,234  on  January 
1,  1966,  and  $14,433  on  December  31,  1966;  and  Chap- 
ter 679  amounted  to  $2,280,208  on  January  1,  1966,  and 
$798,225  on  December  31,  1966. 

Appended  hereto  is  the  report  submitted  by  the  Public 
Improvement  Commission  and  statistical  data  relative 
to  the  activities  of  the  various  divisions. 

Respectfully  submitted, 

John  F.  Flaherty, 
Commissioner  of  Public  Works, 
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ANNUAL  REPORT  OF  THE 
PUBLIC  IMPROVEMENT  COMMISSION 

January  3,  1967. 


Hon.  John  F.  Collins, 

M ayor  of  Boston. 

Through  the  Commissioner  of  Public  Works. 

Dear  Mr.  Mayor: 

In  accordance  with  the  provisions  of  Section  36, 
Chapter  21,  of  the  Revised  City  Ordinances  of  1961,  the 
following  report  of  the  Public  Improvement  Commis- 
sion for  the  year  ending  December  31,  1966,  is  respect- 
fully submitted. 

Street  Program 

During  the  period  covered  by  this  report,  179  highway 
improvements  were  ordered  by  the  Public  Improve- 
ment Commission,  including  the  laying  out  of  19  new 
highways,  the  layout  without  construction  of  5 new 
highways,  the  widening  and  relocation  of  36  public  ways, 
the  making  of  specific  repairs  in  45  existing  streets,  the 
installation  of  artificial  stone  sidewalks  in  36  streets,  and 
the  discontinuance  of  37  streets. 


Layouts  With  Construction 

The  following  streets  were  ordered  laid  out  and  con- 
structed as  public  ways  during  the  year  1966: 

Chesterfield  street,  Hyde  Park,  from  Vallaro  road  to  Manila 
avenue.  Length,  728  feet.  Estimated  cost,  $19,976.  Esti- 
mated benefit,  $9,988. 

Cobden  park,  Roxbury,  from  Cobden  street  approximately 
550  feet  northerly  to  Washington  street.  Length,  550  feet. 

Codman  park,  Roxbury,  from  Townsend  street  approxi- 
mately 680  feet  southerly.  Length,  680  feet. 

Crane  street,  Hyde  Park,  from  Bradlee  street  approximately 
240  feet  easterly.  Length,  240  feet.  Estimated  cost,  $9,007. 
Estimated  benefit,  $4,503.50. 

Crest  street.  West  Roxbury,  from  Houston  street  to  Kirk 
street.  Length,  289  feet.  Estimated  cost,  $5,819.  Estimated 
benefit,  $4,063.50. 
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Desmond  road,  Dorchester,  from  River  street  approximately 
340  feet  southerly.  Length,  340  feet.  Estimated  cost,  $10,- 
922.50.  Estimate  benefit,  $5,461.25. 

Dimock  park,  Roxbury,  from  Dimock  street  approximately 
400  feet  northeasterly  to  Washington  street.  Length,  400  feet. 

Dr.  Mary  Moore  Beatty  Circle,  Dorchester,  from  River 
street  approximately  620  feet  northwesterly.  Length,  620  feet. 

Ethel  street.  West  Roxbury,  from  Malverna  street  to  a point 
approximately  70  feet  southeast  of  Granada  avenue.  Length, 
500  feet.  Estimated  cost,  $18,113.  Estimated  benefit, 
$9,056.50. 

Hillis  road,  Hyde  Park,  from  Church  street  approximately 
220  feet  southwesterly.  Length,  220  feet.  Estimated  cost, 
$10,088.  Estimated  benefit,  $5,044. 

Imbaro  road,  Hyde  Park,  from  Norton  street  approximately 
400  feet  southwesterly.  Length,  400  feet.  Estimated  cost, 
$14,308.  Estimated  benefit,  $7,154. 

Irena  road,  Dorchester,  from  Adams  street  approximately 
160  feet  northwesterly.  Length,  160  feet.  Estimated  cost, 
$7,952.  Estimated  benefit,  $3,976. 

Monterey  avenue,  Dorchester,  from  Savannah  avenue  to 
Orlando  street.  Length,  350  feet.  Estimated  cost,  $13,764. 
Estimated  benefit,  $6,882. 

Parkson  street  (formerly  Irving  street),  Hyde  Park,  from 
Hyde  Park  avenue  to  Clifford  street.  Length,  520  feet.  Esti- 
mated cost,  $21,118.  Estimated  benefit,  $10,560.16. 

Red  Pine  road,  Hyde  Park,  from  Milton  avenue  approxi- 
mately 260  feet  southwesterly.  Length,  260  feet.  Estimated 
cost,  $10,269.  Estimated  benefit,  $5,135. 

Vogel  street.  West  Roxbury,  from  Stimson  street  to  Cross- 
town avenue.  Length,  900  feet.  Estimated  cost,  $14,813. 
Estimated  benefit,  $7,406.50. 

Washington  Park  Boulevard,  Roxbury,  from  a point  approxi- 
mately 120  feet  west  of  Walnut  avenue  to  Washington  street. 
Length,  860  feet. 

Weaver  Way,  Roxbury,  from  Weaver  Way  approximately 
300  feet  easterly  and  northerly.  Length,  300  feet. 

Willers  street.  West  Roxbury,  from  Edgemere  road  approxi- 
mately 460  feet  northeasterly.  Length,  460  feet.  Estimated 
cost,  $17,010.  Estimated  benefit,  $8,505. 

Layouts  Without  Construction 

The  following  streets  were  ordered  laid  out  without  con- 
struction as  public  ways  during  the  year  1966: 

Blossom  court,  Boston  Proper,  from  Blossom  street  approxi- 
mately 280  feet  northerly. 

Georgetowne  Drive,  West  Roxbury,  from  Willers  street 
approximately  110  feet  southeasterly. 

Martha  road,  Boston  Proper,  from  Charles  street  approxi- 
mately 500  feet  easterly. 
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Thoreau  Path,  Boston  Proper,  from  Charles  street  approxi- 
mately 800  feet  easterly. 

William  Cardinal  O’Connell  Way,  Boston  Proper,  from  a 
point  approximately  280  feet  west  of  Staniford  street  approxi- 
mately 300  feet  northerly  and  510  feet  westerly  to  Blossom 
street. 


WiDENINGS  AND  RELOCATIONS 

Alpheus  road,  Hyde  Park,  on  the  westerly  side  at  a point 
approximately  130  feet  south  of  Jeffers  street  to  approxi- 
mately 165  feet  south  of  Jeffers  street. 

Arlington  street,  Brighton,  at  the  southwesterly  corner  of 
Parsons  street. 

Beech  street.  West  Roxbury,  from  Washington  street  to 
West  Roxbury  Parkway. 

Bennett  street,  Brighton,  at  the  northeasterly  corner  of 
Parsons  street. 

Blanche  street,  Dorchester,  at  a point  approximately  100 
feet  east  of  Everdean  street. 

Bower  street,  Roxbury,  from  Walnut  avenue  approxi- 
mately 110  feet  southerly,  220  feet  westerly,  and  110  feet 
northerly  to  Walnut  avenue. 

Bradeen  street.  West  Roxbury,  from  a point  approximately 
006  feet  southeast  of  Washington  street  approximately  55 
feet  southeasterly. 

Cambridge  street,  Boston  Proper,  on  the  northerly  side,  from 
Blossom  street  approximately  555  feet  easterly. 

Cambridge  street,  Brighton,  at  the  northwesterly  corners 
of  Emery  road  and  Denby  road  and  the  northeasterly  and 
northwesterly  corners  of  Rugg  road. 

Circuit  street,  Roxbury,  from  Washington  street  to  Fountain 
street. 

Corey  street.  West  Roxbury,  at  various  locations,  from 
Centre  street  to  Weld  street. 

Corona  street,  Dorchester,  at  the  northeasterly  corner  of 
Bowdoin  street. 

East  Second  street.  South  Boston,  at  the  southerly  corner 
of  N street. 

Fawndale  road.  West  Roxbury,  from  a point  approximately 
465  feet  southeast  of  Washington  street  to  Stellman  road. 

Gustin  street,  South  Boston,  on  the  southerly  side,  from  a 
point  approximately  32  feet  east  of  Old  Colony  avenue  ap- 
proximately 45  feet  southerly. 

Harvard  avenue,  Brighton,  at  the  southeasterly  and  south- 
westerly corners  of  Brighton  avenue. 

Harvard  street,  Dorchester,  at  various  locations  from  Walk 
Hill  street  to  Blue  Hill  avenue. 

Hawthorne  street.  West  Roxbury,  at  the  easterly  and  south- 
erly corners  of  Sycamore  street  and  the  westerly  corner  of 
Sherman  street. 
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Huntington  avenue,  Roxbury,  at  the  southwesterly  comer 
of  South  Huntington  avenue. 

Kensington  street,  Roxbury,  from  a point  approximately 
162  feet  northeast  of  Elmore  street  approximately  40  feet 
northeasterly. 

Lark  street.  South  Boston,  from  a point  approximately  60 
feet  east  of  Old  Colony  avenue  approximately  70  feet  northerly. 

Leicester  street,  Brighton,  at  the  northerly  and  easterly 
corners  of  Washington  street  and  the  westerly  and  easterly 
corners  of  Bennett  street. 

Lincoln  street,  Brighton,  on  the  southerly  side,  from  a point 
approximately  80  feet  northwest  of  Cambridge  street  to  ap- 
proximately 155  feet  westerly. 

Maple  street.  West  Roxbury,  at  the  northerly  and  easterly 
corners  of  Sunnybank  road. 

Mayfair  street,  Roxbury,  from  a point  approximately  266 
feet  northeast  of  Elmore  street  approximately  60  feet  north- 
easterly. 

Metropolitan  avenue,  Hyde  Park,  on  the  westerly  side,  at  a 
point  approximately  160  feet  south  of  River  street  to  ap- 
proximately 220  feet  south  of  River  street. 

Millicent  Way,  Boston  Proper,  from  a point  approximately 
340  feet  west  of  Shawmut  avenue  approximately  85  feet 
westerly. 

Paul  place,  Boston  Proper,  from  202  feet  south  of  Herald 
street  to  Millicent  Way. 

Pleasantview  street,  Hyde  Park,  at  the  northeasterly  and 
northwesterly  comers  of  Roanoke  road. 

Randall  street,  Roxbury,  from  Fellows  street  approximately 
110  feet  southeasterly. 

Shawmut  avenue,  Boston  Proper,  on  the  westerly  side,  from 
Dover  street  approximately  60  feet  northerly. 

Sprague  street,  Hyde  Park,  on  the  northwesterly  side, 
from  the  Dedham  boundary  line  approximately  1,400  feet 
northeasterly  to  the  Railroad  Bridge;  and  on  the  southeast- 
erly side,  from  a point  approximately  50  feet  northeast  of  the 
Dedham  boundary  line  approximately  700  feet  northeasterly. 

Temple  street,  Dorchester,  at  the  southeasterly,  northeast- 
easterly,  and  northwesterly  corners  of  Sanford  street. 

Townsend  street,  Roxbury,  from  Humboldt  avenue  to 
Warren  street. 

Walk  Hill  street.  West  Roxbury,  at  the  northwesterly 
comer  of  Mulvey  street  and  the  southerly  and  westerly  corners 
of  Paine  street. 

Wood  avenue,  Hyde  Park,  at  the  northwesterly  comer  of 
Frazer  street  and  the  southwesterly  corner  of  Safford  street. 

Specific  Repairs 

Alpheus  road,  Hyde  Park,  on  the  westerly  side,  from  a point 
approximately  160  feet  south  of  Beech  street  to  approximately 
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184  feet  south  of  Beech  street;  on  the  easterly  side,  at  a point 
approximately  125  feet  south  of  Beech  street  to  approximately 
165  feet  south  of  Beech  street;  on  the  easterly  side,  at  a point 
approximately  95  feet  south  of  Jeffers  street  to  approximately 
145  feet  south  of  Jeffers  street. 

Ardee  street.  East  Boston,  at  the  westerly  and  easterly 
corners  of  Everett  street. 

Arlington  street,  Brighton,  at  the  northwesterly  corner  of 
Parsons  street. 

Armandine  street,  Dorchester,  at  the  northwesterly  and 
southwesterly  corners  of  Washington  street. 

Ashmont  street,  Dorchester,  at  both  corners  of  Washington 
street,  Montague  street,  and  Waldorf  street. 

Bennett  street,  Brighton,  at  the  northwesterly  and  south- 
westerly corners  of  South  Hobart  street;  the  northerly  corner 
of  Oakland  street;  the  northerly  and  westerly  corners  of  Market 
street;  and  the  southeasterly  corner  of  Parsons  street. 

Bennington  street,  East  Boston,  at  the  intersection  of  Breed 
street. 

Blanche  street,  Dorchester,  at  a point  approximately  200 
feet  north  of  Green  Hill  street. 

Blue  Hill  avenue,  Dorchester,  at  the  northerly  intersection 
of  Stratton  street  and  Westview  street. 

Brahms  street.  West  Roxbury,  at  the  westerly  corner  of 
Washington  street. 

Centre  street,  Dorchester,  at  the  northerly  corner  of  Leslie 
street;  and  both  corners  of  Redwood  street.  Clematis  street, 
Althea  street,  Lafield  street.  Carlo tta  street,  and  Ginita  street. 

Colberg  avenue.  West  Roxbury,  at  both  corners  of  Ardent 
street  and  Bradwood  street;  and  the  northerly  corners  of 
Rexhame  street.  Beech  street,  and  Montvale  street. 

Commonwealth  avenue,  Brighton,  at  the  intersection  of 
Brookline  avenue;  at  the  entrance  of  the  MBTA  busway;  at 
the  intersection  of  Kenmore  street  15  feet  northeasterly;  at 
Fuller  street;  and  north  of  Fuller  street. 

East  Second  street.  South  Boston,  at  the  northeasterly 
corner  of  Acadia  street;  both  corners  of  Farragut  road;  and  the 
four  corners  of  O street  and  P street. 

East  Sixth  street.  South  Boston,  at  the  northeasterly  and 
southeasterly  corners  of  H street;  the  four  corners  of  I street; 
and  the  northwesterly  and  southwesterly  corners  of  K street. 

Gove  street.  East  Boston,  at  the  four  corners  of  Paris  street. 

Green  Hill  street,  Dorchester,  at  the  northeasterly  and 
northwesterly  corners  of  Blanche  street,  and  from  Mill  street 
to  Blanche  street. 

Harley  street,  Dorchester,  at  the  easterly  and  westerly 
corners  of  Welles  avenue,  and  both  corners  of  Walton  street 
and  Roslin  street. 

Harvard  street,  Dorchester,  from  Walk  Hill  street  to  Blue 
Hill  avenue;  from  Walk  Hill  street  to  Cummins  Highway;  at 
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the  southerly  corner  of  Walk  Hill  street;  and  at  the  intersection 
of  Hazleton  street. 

Havre  street,  East  Boston,  at  the  northerly  and  westerly 
corners  of  Decatur  street,  and  the  southerly  corner  of  Meridian 
street. 

Hawthorne  street.  West  Roxbury,  at  the  northerly  corners  of 
Wright  street  and  Heath  cote  street. 

Itasca  street,  Dorchester,  at  both  corners  of  Croydon  street, 
and  the  four  corners  of  Canaan  street. 

Lake  street,  Brighton,  at  both  corners  of  Cenacle  road  and 
Lake  Shore  road;  at  the  southeasterly  corner  of  Washington 
street;  from  a point  approximately  1,100  feet  northeast  of 
Commonwealth  avenue  approximately  250  feet  northeasterly ; 
and  on  the  southerly  side,  opposite  Lake  Shore  road. 

Leicester  street,  Brighton,  at  the  northerly  and  southerly 
corners  of  Bennett  street. 

Lincoln  street,  Brighton,  at  Empire  street. 

London  street.  East  Boston,  at  the  northerly  and  easterly 
corners  of  Decatur  street. 

Lorna  road,  Dorchester,  at  the  westerly  and  southerly  corners 
of  Morton  street. 

Maple  street.  West  Roxbury,  at  both  corners  of  Graham 
terrace.  Peacock  Lane,  Midvale  road,  and  Maple  terrace. 

McKay  place.  East  Boston,  at  the  northerly  and  easterly 
corners  of  Maverick  street. 

Metropolitan  avenue,  Hyde  Park,  on  the  easterly  side,  at  a 
point  approximately  160  feet  south  of  River  street  to  ap- 
proximately 215  feet  south  of  River  street. 

Middle  street.  South  Boston,  at  the  northerly  corner  of 
Dorchester  street,  and  the  easterly  corner  of  Dorchester 
avenue. 

Park  street,  Hyde  Park,  at  the  northerly  and  easterly  corners 
of  Arlington  street;  the  southerly  and  easterly  comers  of 
Cromwell  road;  and  the  southerly  and  westerly  comers  of 
Westminster  street. 

Parkman  street,  Dorchester,  at  the  northerly  corner  of 
Adams  street. 

Paul  place,  Boston  Proper,  from  a point  approximately 
135  feet  south  of  Herald  street  approximately  60  feet  southerly. 

Rexford  street,  Dorchester,  at  the  southerly  corner  of  Blue 
Hill  avenue. 

River  street,  Dorchester,  at  the  intersection  of  Washington 
street. 

Riverview  road,  Brighton,  at  the  easterly  and  westerly 
corners  of  Ranelegh  road;  on  the  southerly  side,  from  a point 
approximately  85  feet  west  of  Ranelegh  road  approximately 
35  feet  westerly;  and  on  the  northerly  side,  from  a point  ap- 
proximately 200  feet  east  of  Brooks  street  approximately  40 
feet  easterly. 

Rockwell  street,  Dorchester,  at  the  southerly  corner  of 
Washington  street. 
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Russett  road,  West  Roxbury,  at  the  northerly,  southerly, 
and  westerly  corners  of  Pierpont  road,  and  at  the  northerly 
and  southerly  corners  of  Schirmer  road. 

Shenandoah  street,  Dorchester,  at  the  northerly  and  easterly 
corners  of  Wessex  street. 

Shepard  street,  Brighton,  at  the  easterly  and  southerly 
corners  of  Shepard  Way. 

Sprague  street,  Hyde  Park,  at  various  locations. 

Tremont  street,  Roxbury,  on  the  northerly  side,  from  the 
easterly  corner  of  St.  Alphonsus  street  approximately  60  feet 
southerly;  on  the  northerly  side,  from  a point  approximately 
60  feet  west  of  Parker  street  approximately  265  feet  westerly; 
on  the  northerly  side,  from  the  easterly  corner  of  Parker 
street  approximately  175  feet  easterly;  at  the  southwesterly 
corner  of  Parker  street;  both  corners  of  Paxton  street,  Sewall 
street,  Burney  street,  Carmel  street,  Pontiac  street,  Worthing- 
ton street,  Torpie  street,  and  South  Whitney  street;  the  north- 
westerly and  northeasterly  corners  of  St.  Alphonsus  street; 
and  the  easterly  corner  of  Wigglesworth  street. 

West  Cottage  street,  Roxbury,  at  the  southerly  comer  of 
Blue  Hill  avenue;  the  westerly  corner  of  Gayland  street;  both 
corners  of  Woodville  street  and  Judson  street;  four  comers  of 
Brook  avenue;  and  the  northwesterly  corner  of  Dudley  street. 

Westview  street  and  Stratton  street,  Dorchester,  at  their 
intersection. 


Sidewalks 

In  connection  with  the  Acts  of  1958,  Chapter  245, 
the  Public  Improvement  Commission  ordered  the  in- 
stallation of  artificial  stone  sidewalks  on  the  following 
streets : 

Allston  street,  Brighton,  at  various  locations  between  Vinal 
street  and  Kelton  street. 

Alpheus  road,  Hyde  Park,  on  both  sides  between  Beech 
street  and  Bateman  street. 

Ardee  street.  East  Boston,  at  various  locations  between 
Everett  street  and  Maverick  street. 

Arlington  street,  Brighton,  at  various  locations  from  Parsons 
street  approximately  413  feet  westerly. 

Belnel  road,  Hyde  Park,  on  the  southerly  side  from  Osceola 
street  approximately  800  feet  westerly. 

Bennett  street,  Brighton,  at  various  locations  between 
Market  street  and  Parsons  street. 

Blanche  street,  Dorchester,  at  various  locations  between 
Green  Hill  street  and  Everdean  street. 

Colberg  avenue.  West  Roxbury,  at  various  locations  between 
Belgrade  avenue  and  Beech  street. 

Davison  street,  Hyde  Park,  on  both  sides  between  Fairmount 
avenue  and  Arlington  street. 
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East  Second  street,  South  Boston,  from  N street  to  Farragut 
road. 

Edgemere  road.  West  Roxbury,  at  various  locations  from  a 
point  approximately  850  feet  southeast  of  Washington  street 
to  the  Hyde  Park- West  Roxbury  boundary  line. 

Edson  street,  Dorchester,  between  Norfolk  street  and 
Milton  avenue. 

Elm  street,  Dorchester,  at  various  locations  between  Everett 
street  and  the  railroad. 

Green  Hill  street,  Dorchester,  at  various  locations  between 
Mill  street  and  Blanche  street. 

Harley  street,  Dorchester,  at  various  locations  between 
Welles  avenue  and  Roslin  street. 

Harvard  street,  Dorchester,  on  both  sides  from  Walk  Hill 
street  to  Blue  Hill  avenue,  at  various  locations. 

Hawthorne  street.  West  Roxbury,  at  various  locations  be- 
tween Sycamore  street  and  Heathcote  street. 

Itasca  street,  Dorchester,  at  various  locations  from  Cummins 
Highway  to  a point  approximately  150  feet  southwest  of 
Messinger  street. 

Jacob  street,  Dorchester,  at  various  locations  between  Ballou 
street  and  Jones  avenue. 

Lake  street,  Brighton,  at  the  following  various  locations: 
northwesterly  side,  from  a point  approximately  300  feet  south- 
west of  Lake  Shore  road  to  Kenrick  street;  southeasterly  side, 
from  Glenmont  road  to  Washington  street;  southerly  side, 
from  Glenmont  road  approximately  200  feet  southwesterly; 
and  northwesterly  side,  from  Kenrick  street  approximately 
240  feet  northeasterly. 

Maple  street.  West  Roxbury,  at  various  locations  between 
Centre  street  and  Weld  street. 

Metropolitan  avenue,  Hyde  Park,  on  both  sides  between 
Arlington  street  and  River  street. 

Middle  street.  South  Boston,  at  various  locations  from  Dor- 
chester avenue  to  Dorchester  street. 

Nor^vood  street,  Dorchester,  between  Conley  street  and  Tol- 
man  street. 

Owencroft  street,  Dorchester,  at  various  locations  between 
Gallivan  Boulevard  and  Croftland  road. 

Park  street,  Hyde  Park,  on  both  sides,  between  Arlington 
street  and  Westminster  street. 

Parkman  street,  Dorchester,  at  various  locations  between 
Adams  street  and  Sturtevant  street. 

Plain  street,  Dorchester,  at  various  locations  between  Chicka- 
tawbut  street  and  Pierce  avenue. 

Pleasantview  street,  Hyde  Park,  on  both  sides,  between 
Cummins  Highway  and  Roanoke  road. 

Rockwell  street,  Dorchester,  at  various  locations  between 
Milton  avenue  and  Washington  street. 

Rosemary  street.  West  Roxbury,  from  a point  approximately 
350  feet  east  of  South  street  approximately  160  feet  easterly. 
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Russett  road,  West  Roxbury,  at  various  locations  between 
Esther  road  and  the  Brookline  boundary  line. 

Shepard  street,  Brighton,  at  various  locations  between  Union 
street  and  Washington  street. 

Sprague  street,  Hyde  Park,  on  both  sides,  from  the  Dedham 
boundary  line  approximately  1,400  feet  northeasterly  to  the 
Railroad  Bridge. 

Stimson  street.  West  Roxbury,  at  various  locations  from 
Centre  street  to  Washington  street. 

Temple  street,  Dorchester,  at  various  locations  between 
Sanborn  street  and  Manchester  street. 

Discontinuances 

Banfield  avenue,  Dorchester,  portions  on  the  northwesterly 
and  southeasterly  sides  at  points  approximately  400  feet  north- 
east of  Wooddale  avenue. 

Basile  street,  West  Roxbury,  a portion  at  the  southeasterly 
corner  of  Washington  street. 

Bower  street,  Roxbury,  a portion  from  Washington  Park 
Boulevard  approximately  290  feet  northerly. 

Canal  street,  Boston  Proper,  a portion  from  Haymarket 
square  approximately  120  feet  northwesterly. 

Circuit  street,  Roxbury,  a portion  from  Washington  street 
approximately  650  feet  southerly. 

Cliff  street,  Roxbury,  from  Washington  street  to  Warren 
street. 

Cobden  park,  Roxbury,  from  Cobden  street  approximately 
500  feet  northerly  to  Washington  street. 

Codman  park,  Roxbury,  a portion  from  Townsend  street  to 
approximately  210  feet  beyond  Corliss  street. 

Corliss  street,  Roxbury,  from  Washington  street  to  Codman 
park. 

Cummins  Highway,  West  Roxbury,  a portion  at  the  inter- 
section of  Wilmot  street. 

Dana  place,  Roxbury,  from  Dana  street  approximately  220 
feet  southeasterly. 

Dana  street,  Roxbury,  from  Dudley  street  to  Cliff  street. 

Dimock  park,  Roxbury,  from  Dimock  street  approximately 
400  feet  northeasterly  to  Washington  street. 

Fawndale  road.  West  Roxbury,  an  extension  from  the  end  of 
the  existing  public  portion  approximately  220  feet  southeasterly 
and  600  feet  southerly  to  Florence  street. 

Fenwick  street,  Roxbury,  a portion  from  Hulbert  street  to 
existing  Circuit  street. 

Friend  street,  Boston  Proper,  a portion  from  Haymarket 
square  approximately  120  feet  northwesterly. 

Glenwood  street,  Roxbury,  from  Warren  street  to  Cliff 
street. 

Gove  street.  East  Boston,  a portion  from  a point  approxi- 
mately 80  feet  southeast  of  Geneva  street  approximately  130 
feet  southeasterly. 
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Grosvenor  place,  Roxbury,  a portion  from  Cliff  street 
approximately  300  feet  southwesterly,  southeasterly,  and 
southwesterly  to  dead  end. 

Gustin  street,  South  Boston,  a portion  from  West  Ninth 
street  approximately  180  feet  westerly. 

Harold  street,  Roxbury,  a portion  from  Washington  Park 
Boulevard  approximately  35  feet  northerly. 

Haymarket  square  (easterly  passageway),  Boston  Proper, 
from  Washington  street  approximately  135  feet  southeasterly. 

Haymarket  square  (westerly  passageway),  Boston  Proper, 
remaining  portion,  from  Canal  street  approximately  149  feet 
southeasterly  and  37  feet  northeasterly. 

Haymarket  square,  Boston  Proper,  a portion  from  Sudbury 
street  approximately  210  feet  northwesterly. 

Holworthy  street,  Roxbury,  a portion  from  Humboldt 
avenue  approximately  370  feet  northwesterly. 

Hulbert  street,  Roxbury,  a portion  from  Washington  street 
approximately  240  feet  easterly. 

Lark  street.  South  Boston,  a portion  from  West  Ninth 
street  approximately  210  feet  westerly. 

Merrimac  street,  Boston  Proper,  a portion  from  Haymarket 
square  approximately  100  feet  northwesterly. 

Millicent  Way,  Boston  Proper,  portions  on  the  southerly 
side  approximately  307  feet  west  of  Shawmut  avenue  approxi- 
mately 8 feet  westerly,  and  on  the  southerly  side  at  the  south- 
westerly corner  of  Shawmut  avenue. 

Portland  street,  Boston  Proper,  from  New  Chardon  street 
approximately  250  feet  southeasterly. 

Ray  street,  Roxbury,  a portion  from  a point  approximately 
175  feet  north  of  Regent  street  approximately  380  feet  northerly 
to  dead  end. 

Rochdale  street,  Roxbury,  from  Cobden  street  to  Fenner 
street. 

Segel  street,  Roxbury,  between  Cheney  street  and  Georgia 
street. 

State  street,  Boston  Proper,  a portion  on  the  southerly  side 
from  a point  approximately  100  feet  east  of  Kilby  street 
approximately  75  feet  easterly. 

Tremont  street,  Boston  Proper,  a portion  on  the  south- 
easterly side  at  the  easterly  corner  of  Dover  street. 

Weaver  Way,  Roxbury,  a portion  from  a point  approxi- 
mately 96  feet  east  of  Weaver  court  to  a point  approximately 
48  feet  easterly. 

Weaver  Way,  Roxbury,  a portion  from  another  portion  of 
Weaver  Way  approximately  300  feet  easterly  and  northerly 
to  Ritchie  street. 
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Street  Name  Changes 

Mayflower  street,  Brighton,  from  Cambridge  street  to 
Empire  street;  new  name,  Lincoln  street. 

Trinity  place,  Boston  Proper,  a portion  at  the  intersection 
of  St.  James  avenue;  new  name,  St.  James  avenue. 


Eminent  Domain  Land  Taking 

During  the  period  of  this  report,  a land  taking  was 
made  for  municipal  purposes  as  follows: 

School  Buildings  Department:  The  taking  of  approxi- 
mately 219,631  square  feet  of  land,  for  school  purposes, 
supposed  to  belong  to  Boston  Insulated  Wire  and 
Cable  Company,  situated  on  Dorchester  avenue  and 
Dewar  street,  Dorchester,  under  an  order  of  this  Com- 
mission and  Mayor  dated  August  30,  1966,  and  recorded 
in  the  Suffolk  Registry  of  Deeds  on  September  1,  1966. 


Land  Damage 

On  new  street  construction  393  claims  were  filed  for 
damages  to  property  resulting  from  land  takings  or 
changes  in  grades.  On  these  claims,  this  Commission 
awarded  damages  in  the  amount  of  $67,083.60. 


Sewer  Program 

The  following  sewer  easements  were  ordered  discon- 
tinued : 

Cherry  street,  Boston  Proper,  from  Washington  street 
approximately  138  feet  westerly. 

Cobb  street,  Boston  Proper,  from  Shawmut  avenue  to 
Washington  street. 

Garland  street,  Boston  Proper,  from  Shawmut  avenue  to 
Washington  street. 

Holworthy  street,  Roxbury,  from  Humboldt  avenue  ap- 
proximately 370  feet  northwesterly. 

Maverick  street  and  private  land.  East  Boston,  from  a 
point  approximately  480  feet  east  of  Jeffries  street  approxi- 
mately 40  feet  southerly. 

Mayo  street,  Boston  Proper,  from  Cobb  street  to  Herald 
street. 

Private  land,  Dorchester,  on  the  southerly  side  of  Quincy 
street  from  a point  approximately  330  feet  west  of  Columbia 
road  approximately  210  feet  southerly. 
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During  the  period  of  this  report  sewerage  works 
were  constructed  in  the  following  streets: 

*Belle  avenue,  West  Roxbury,  from  the  Boston-Dedham 
boundary  line  approximately  600  feet  northerly. 

Belle  avenue,  West  Roxbury,  between  Baker  street  and 
Gould  street. 

*Bismarck  street,  Dorchester,  on  the  southeasterly  side  to 
105  feet  southwest  of  Fairlawn  avenue,  and  on  the  northwesterly 
side  to  105  feet  southwest  of  Fairlawn  avenue. 

Brucewood  street.  West  Roxbury,  from  Rickerhill  road 
approximately  200  feet  northwesterly. 

Castle  court,  Boston  Proper,  from  Dover  street  approxi- 
mately 155  feet  northeasterly. 

*Corcoran  Drive,  Hyde  Park,  from  New  Bedford  street 
approximately  230  feet  southwesterly. 

*Crosstown  avenue,  West  Roxbury,  from  Salman  street 
approximately  270  feet  westerly. 

Earnshaw  street.  West  Roxbury,  from  Miami  avenue 
approximately  186  feet  southeasterly. 

Elm  Lawn,  Dorchester,  from  Centre  street  approximately 
240  feet  northerly. 

Emerald  court,  Boston  Proper,  from  a point  approximately 
110  feet  northwest  of  Shawmut  avenue  approximately  135  feet 
northeasterly. 

*Fairlawn  avenue  and  private  land,  Dorchester,  from 
Greenfield  road  to  Bismarck  street. 

*French  street,  Dorchester,  between  Violet  street  and 
Delhi  street. 

*Genevieve  Way,  Dorchester,  from  Adams  street  approxi- 
mately 485  feet  northerly  and  easterly. 

Jeffries  street.  East  Boston,  between  Maverick  street  and 
Everett  street. 

*Linda  Lane,  Dorchester,  from  Savin  Hill  avenue  approxi- 
mately 240  feet  southerly. 

Liverpool  street.  East  Boston,  between  Decatur  street  and 
Maverick  street. 

*Maverick  street.  East  Boston,  from  a point  approximately 
480  feet  east  of  Jeffries  street  approximately  155  feet  easterly. 

Paul  place,  Boston  Proper,  at  a point  approximately  165 
feet  southwest  of  Herald  street. 

Poplar  street.  West  Roxbury,  between  Hautevale  street  and 
Beech  street. 

^Private  land,  Roxbury,  from  Elm  Hill  avenue  to  Brunswick 
street. 

*Private  land,  Roxbury,  on  the  southeasterly  side  of  Wash- 
ington street,  from  a point  approximately  300  feet  northwest 
of  Dudley  street  approximately  228  feet  southeasterly. 

* Private  land,  West  Roxbury,  adjacent  to  the  westerly  side 
of  Veterans  of  Foreign  Wars  Parkway,  from  a point  approxi- 

*Easements  taken. 
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mately  145  feet  south  of  Spring  street  approximately  600 
feet  southerly. 

*Private  land,  West  Roxbury,  adjacent  to  the  westerly  side 
of  Veterans  of  Foreign  Wars  Parkway,  from  a point  approxi- 
mately 840  feet  north  of  the  Dedham  boundary  line  approxi- 
mately 1,000  feet  northerly. 

*Ruskin  road,  Hyde  Park,  from  Farrar  avenue  approximately 
120  feet  northerly. 

Shawmut  avenue,  Boston  Proper,  between  Dover  street 
and  Herald  street. 

*Sunset  Hill  road.  West  Roxbury,  from  West  Roxbury 
Parkway  approximately  770  feet  easterly. 

Tremont  street,  Boston  Proper,  between  Dover  street  and 
Herald  street. 

Village  court,  Boston  Proper,  between  Dover  street  and  a 
point  approximately  135  feet  northeasterly. 

*Walnut  street.  West  Roxbury,  from  a point  approximately 
170  feet  west  of  Laurie  avenue  approximately  300  feet  westerly. 

*Whittemore  street.  West  Roxbury,  from  Crest  street 
approximately  23  feet  southeasterly. 

*Willers  street.  West  Roxbury,  between  Westmoor  road 
and  Fensmere  road. 


Private  Ways 

During  the  year  1966  permission  was  given  to  prepare 
for  public  travel  the  following  private  ways: 

Corcoran  Drive,  Hyde  Park,  from  New  Bedford  street 
approximately  230  feet  northwesterly. 

Crosstown  avenue.  West  Roxbury,  from  Salman  street 
approximately  270  feet  westerly. 

Georgetowne  Drive,  West  Roxbury,  from  Willers  street 
approximately  110  feet  southeasterly. 

Newfield  street.  West  Roxbury,  from  La  Grange  street 
approximately  250  feet  northeasterly  and  75  feet  southeasterly. 

Plover  street.  West  Roxbury,  from  St.  Theresa  avenue 
approximately  325  feet  southwesterly. 

Ridgecrest  Drive,  West  Roxbury,  from  Washington  street 
approximately  625  feet  southeasterly  and  northeasterly  to 
Mann  street. 

Rivermoor  Street  Extension,  West  Roxbury,  from  River- 
moor  street  approximately  185  feet  westerly. 

Robbart  Lane,  Hyde  Park,  from  Prospect  street  approxi- 
mately 170  feet  southeasterly. 

Ruskin  road,  Hyde  Park,  from  Farrar  avenue  approxi- 
mately 125  feet  northerly. 

Sherbrook  street.  West  Roxbury,  from  Perham  street  to 
Dent  street. 

*Easements  taken. 
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Starbird  avenue,  West  Roxbury,  from  Byrd  avenue  ap- 
proximately 235  feet  northerly. 

Sunset  Hill  road,  West  Roxbury,  from  West  Roxbury  Park- 
way approximately  770  feet  easterly. 

During  the  year  1966  permission  was  given  to  open 
for  public  travel  the  following  private  ways: 

Beech mont  terrace,  Hyde  Park,  from  Beech  street  ap- 
proximately 606  feet  northerly  and  northwesterly. 

Franclaire  Drive,  West  Roxbury,  from  Cowing  street  ap- 
proximately 475  feet  southwesterly. 

Harding  road.  West  Roxbury,  from  Stella  road  approxi- 
mately 360  feet  northerly  and  easterly. 

Hardwick  terrace,  Brighton,  from  Hardwick  street  ap- 
proximately 109  feet  northeasterly. 

Henrici  street,  Dorchester,  from  West  Selden  street  ap- 
proximately 110  feet  northwesterly. 

Ledgemere  road,  Brighton,  from  Chestnut  Hill  avenue  ap- 
proximately 210  feet  easterly. 

Metropolitan  Circle,  West  Roxbury,  from  Metropolitan 
avenue  approximately  160  feet  northeasterly. 

New  Haven  street.  West  Roxbury,  from  a point  approxi- 
mately 290  feet  northeast  of  Stimson  street  approximately  180 
feet  northeasterly. 

New  Haven  street.  West  Roxbury,  from  Stimson  street 
approximately  290  feet  northeasterly. 

Randall  street,  Roxbury,  from  Harrison  avenue  to  the 
intersection  of  Fellows  street. 

Ruskin  road,  Hyde  Park,  from  Farrar  avenue  approximately 
125  feet  northerly. 


Assessments 

During  the  year  1966  the  Highway  Division  of  the 
Public  Works  Department  sent  notice  of  completion  of 
5 streets  at  a total  cost  of  $40,068.88.  On  this  work  the 
Public  Improvement  Commission  levied  assessments 
in  the  amount  of  $36,380.53. 

During  the  same  period  the  Sewer  Division  of  the 
Public  Works  Department  reported  the  completion  of 
construction  of  sanitary  sewerage  in  33  streets  at  a 
cost  of  $276,489.58,  on  which  the  Public  Improvement 
Commission  levied  assessments  in  the  amount  of 
$213,388.79. 

During  the  year  1966  the  Highway  Division  of  the 
Public  Works  Department  sent  notice  of  completion 
of  sidewalks  in  51  streets  at  a total  cost  of  $303,067.47. 
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On  this  the  Public  Improvement  Commission  levied 
assessments  of  $111,446.50. 

STREET  ASSESSMENTS 


Street 

District 

Cost 

Assessment 

Beech  street 

West  Roxbury  & 
Hyde  Park.  . . 

Hydft  Park 

$8,101  41 
2,716  99 

3,667  00 

18,957  95 
6,625  53 

$7,693  11 
2,233  18 

2,228  96 

17,599  75 
6,625  53 

Bfiprhmnnt  Footway 

Beechmont  street  (Asheville  street  to 
Rpftr.hmont  Footwav^ 

Hvdft  Park 

Beechmont  street  (Asheville  street  to 
Shfirrin  strppt) 

Hvdft  Park 

Edgeway  terrace 

Hyde  Paxk 

Totals 

$40,068  88 

$36,380  53 
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Sewer  Assessments 


Street 

District 

Cost 

Assessment 

Belle  avenue 

West  Roxbury.  . 

$10,580  00 

$7,236  76 

Briehton 

4,125  03 

3,640  91 

Cedarcrest  Lane 

West  Roxbury . . 

5,411  14 

5,411  14 

Cedarcrest  road 

West  Roxbury.  . 

22,417  58 

22,274  61 

Cedarcrest  terrace 

West  Roxbury.  . 

4,638  12 

4,009  80 

Hvde  Park 

1,700  00 

1,700  00 

Hvdft  Park . . . 

850  00 

850  00 

Cowing  street 

West  Roxbury.  . 

5,796  45 

4,253  67 

Cowing  street 

West  Roxbury.  . 

2,905  50 

2,074  66 

T^arlr 

12,040  00 

8,666  14 

W^est  Roxbury 

2,865  00 

2,851  65 

Euston  road 

Brighton .... 

5,445  00 

3,312  20 

Eairmount  avenue 

Hvda  Park . . 

1,237  50 

793  98 

Franclaire  Driv'e 

West  Roxbury.  . 

11,422  61 

11,422  61 

French  street 

T^nrni}iPRf.Ar 

4,557  00 

4,356  31 

Hazelmere  road 

West  Roxbury.  . 

3,000  00 

2,355  55 

Hebron  street 

T^nrp  h A.Rf  or 

4,158  00 

3,642  17 

Lake  Shore  court  (priv'ate  land) 

Brighton 

45,750  00 

22,120  47 

Manning  street 

West  Roxbury.  . 

4,275  00 

3,562  50 

Maplewood  street 

West  Roxbury.  . 

3,937  50 

2,625  00 

Metropolitan  Circle 

West  Roxbury.  . 

4,755  00 

4,755  00 

Pine  avenue ; . • • . 

Pj^rk 

2,653  52 

2,261  08 

Pinefield  Lane 

TTvrlo  T^arlf 

663  38 

565  27 

Pinefield  road 

TTyHo 

9,950  70 

8,479  05 

Presentation  road 

Brighton 

3,900  05 

3,454  43 

Private  land  (Newton  street) 

Brighton 

9,000  00 

9,000  00 

Private  land  (VFW  Parkway) 

West  Roxbury.  . 

10,200  00 

6,485  76 

Ridgecrest  Drive 

West  Roxbury.  . 

9,922  50 

9,922  50 

Ruskin  road 

TTyi4o  T^arlr 

2,575  00 

1,881  70 

Sierra  road 

TTyHo 

14,778  00 

13,073  22 

Summit  Circle 

TTyrlo  T^arlr 

2,962  50 

2,729  58 

Swan  avenue 

East  Boston .... 

7,597  50 

4,527  60 

Thompson  street 

Hyde  Park 

40,420  00 

29,093  47 

Totals 

$276,489  58 

$213,388  79 
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Sidewalk  Assessments 


Street 


District 


Cost 


Assessment 


Alabama  street.. . . 
Arlington  street.  . . 
Aspinwall  road . . . . 
Bayswater  street . . 
Bernard  street .... 
Brunswick  street . . 

Carroll  street 

Chesterfield  street . 

Child  street 

Clayton  street 

Cowing  street 

Dresden  street . . . . 
Edgewood  street . . . 

Ernst  street 

Everdean  street . . . 

Everett  street 

Flint  street 

Glenham  street .... 
Half  Moon  street. . 

Halleck  street 

Hallowell  street . . . 
Humphreys  place. . 
Hyde  Park  avenue. 

lola  street 

King  street 

Lorraine  street .... 

Malta  street 

Marden  avenue ... 

Miles  street 

Monson  street 

Mt.  Hope  street. . . 

Myrtle  street 

Nahant  avenue .... 
Narragansett  street 
Neponset  avenue . . 

Norway  park 

Ocean  street 

Park  street 

Radcliffe  street. . . . , 
Remington  street . . . 
Rockview  street . . . , 

Roslin  street 

Rosseter  street 

Roxanna  street 

Savin  Hill  avenue . . 

Seaver  street 

Tarleton  road 

Tiverton  road 

Train  street 

West  street 

Willis  street 


Dorchester 

Hyde  Park 

Dorchester 

East  Boston . . . . 

Dorchester 

Dorchester 

West  Roxbury . . 

Hyde  Park 

Hyde  Park 

Dorchester 

West  Roxbury . . 
West  Roxbury.  . 

Roxbury 

Roxbury 

Dorchester 

Dorchester 

Dorchester 

West  Roxbury . . 

Dorchester 

Roxbury 

Dorchester 

Dorchester 

Hyde  Park 

Dorchester 

Dorchester 

West  Roxbury . . 

Hyde  Park 

Dorchester 

Roxbury 

Dorchester 

Roxbury 

West  Roxbury.  . 

Dorchester 

Dorchester 

West  Roxbury.  . 

Hyde  Park 

Dorchester 

Dorchester 

Dorchester 

Dorchester 

West  Roxbury.  . 

Dorchester 

Dorchester 

Hyde  Park 

Dorchester 

Dorchester 

West  Roxbury . . 

Dorchester 

Dorchester 

Hyde  Park 

Dorchester 


$11,043 

30 

$4,778 

00 

6,746 

66 

1,315 

00 

149 

80 

232 

00 

1,600 

00 

614 

11 

931 

60 

960 

00 

4,168 

00 

1,451 

00 

16,430 

02 

5,834 

00 

7,653 

30 

2,366 

00 

11,662 

32 

4,083 

00 

6,592 

10 

2,137 

00 

12,096 

40 

4,728 

00 

440 

16 

406 

00 

1,224 

16 

601 

00 

901 

60 

223 

00 

6,778 

55 

2,129 

00 

10,396 

00 

2,307 

00 

2,994 

73 

816 

00 

17,976 

22 

4,539 

00 

5,209 

00 

1,583 

00 

1,584 

80 

1,205 

00 

372 

68 

351 

00 

3,717 

10 

1,100 

00 

15,090 

60 

4,174 

00 

3,491 

04 

1,494 

00 

6,460 

15 

3,529 

90 

13.292 

78 

3,218 

00 

8,509 

00 

3,142 

00 

3,717 

10 

788 

00 

285 

60 

432 

00 

6,569 

21 

2,508 

00 

12,069 

45 

3,901 

00 

' 6,562 

82 

2,834 

00 

10,804 

15 

3,826 

60 

3,535 

70 

977 

60 

9,960 

67 

1,616 

00 

12,858 

42 

4,506 

00 

3,935 

15 

1,777 

90 

4,799 

90 

28 

50 

1,961 

00 

1,694 

00 

429 

65 

194 

40 

15,068 

08 

7,804 

00 

705 

65 

116 

00 

18,263 

30 

3,615 

00 

6.079 

18 

1,490 

00 

2,058 

00 

1,028 

99 

180 

20 

117 

00 

3,904 

10 

536 

00 

5,522 

77 

1,855 

00 

14,094 

00 

7,263 

50 

8,527 

80 

2,125 

00 

663 

50 

106 

00 

$303,067  47 


Totals 


$111,446  50 
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During  the  period  of  this  report  197  petitions  for 
public  utilities  were  approved  for  the  placing  and  main- 
taining of  poles  for  the  support  of  wires. 

Also  76  petitions  were  approved  for  miscellaneous 
installations  or  uses  of  the  public  highways  of  the  City 


of  Boston,  as  follows 

Street 

Petitioner 

Nature  of  Petition 

Alger  street.  South  Boston 

Boston  Gas  Company 

Gas  main 

Arlington  avenue,  Charlestown 

Boston  Gas  Company 

Gas  main 

Beacon  street,  Boston  Proper 

Boston  Gas  Company 

Gas  main 

Binney  street,  Roxbury 

Massachusetts  College  of  Art 

Manhole 

Blosson  street,  Boston  Proper 

Massachusetts  General  Hospital 

Underground  tunnel 

Blossom  street,  Boston  Proper 

Phoenix  Urban  Corporation 

Conduit 

Blossom  street,  Cambridge  street, 
Boston  Proper 

Boston  Gas  Company 

Gas  main 

Cambria  street,  Boston  Proper 

Cambria  Scotia  Company 

Occupy  sidewalk  area 

Causeway  street,  Boston  Proper 

Boston  Edison  Company 

Fuel  oil  lines 

Centre  street.  West  Roxbury 

Boston  Gas  Compny 

Gas  main 

Chestnut  avenue.  West  Roxbury 

Boston  Gas  Company 

Gas  main 

Commonwealth  avenue.  Beacon 
street,  Boston  Proper 

Boston  Edison  Company 

Fuel  oil  lines 

Dedham  street,  Hyde  Park 

Worcester  Gas  Light  Company 

Gas  main 

Denby  road,  Brighton 

Boston  Gas  Company 

Gas  main 

Devonshire  street,  Boston  Proper 

Boston  Edison  Company 

F uel  oil  lines 

Dorchester  street.  Old  Harbor 
street.  South  Boston 

Boston  Gas  Company 

Gas  main 

Dover  street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

E street.  South  Boston 

Boston  Gas  Company 

Gas  main 

East  Newton  street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Endicott  street,  Lafayette  a.venue. 
North  Margin  street,  Boston  Proper 

Boston  Gas  Company 

Gas  main 

Farrar  avenue,  Hyde  Park 

Worcester  Gas  Light  Company 

Gas  main 

Granfield  avenue.  West  Roxbury 

Boston  Gas  Company 

Gas  main 

Fawndale  Road  Extention,  Stellman 
road.  West  Roxbury 

Boston  Gas  Company 

Gas  main 

Forsyth  street,  Roxbury 

Northeastern  University 

Steam  line 

Franklin  street,  Boston  Proper 

Boston  Edison  Company 

Steam  line 

Harrison  avenue.  East  Newton 

street,  Dover  street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Hay  market  square,  Boston  Proper 

Boston  Gas  Company 

Gas  main 

Huntington  avenue,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Public 
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Street 

Petitioner 

Nature  of  Petition 

India  place,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Intervale  street,  Roxbury 

Boston  Gas  Company 

Gas  main 

Kneeland  street,  Boston  Proper 

Boston  Edison  Company 

Fuel  oil  lines 

Merrimac  street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Merrimac  street,  Boston  Proper 

Boston  Edison  Company 

Fuel  oil  lines 

Milk  street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Milk  street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Mt.  Vernon  street,  Dorchester 

Boston  Gas  Company 

Gas  main 

Nashua  street,  Boston  Proper 

Boston  Edison  Company 

Fuel  oil  lines 

New  Chardon  street,  Boston  Proper 

Boston  Gas  Company 

Gas  main 

New  Congress  street,  Boston  Proper 

Boston  Edison  Company 

Fuel  oil  lines  (2) 

New  Congress  street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

New  Congress  street,  Boston  Proper 

Boston  Edison  Company 

Gas  main 

New  Market  square,  Roxbury 

Boston  Gas  Company 

Gas  main 

Northern  avenue.  South  Boston 

Boston  Gas  Company 

Gas  main 

Otis  street,  Boston  Proper 

Boston  Edison  Company 

Fuel  oil  lines 

Pearl  street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Porter  street.  East  Boston 

Boston  Gas  Company 

Gas  ma.in 

Porter  street.  East  Boston 

Boston  Gas  Company 

Gas  main 

Portland  street,  Boston  Proper 

Boston  Edison  Company 

Fuel  oil  lines  (3) 

Reservation  road,  Hyde  Park 

Worcester  Gas  Light  Company 

Gas  main 

River  street,  Hyde  Park 

Worcester  Gas  Light  Company 

Gas  main 

Ruskindale  road,  Hyde  Park 

Worcester  Gas  Light  Company 

Gas  main 

Safford  street,  Hyde  Park 

Worcester  Gas  Light  Company 

Gas  main 

Brandy wyne  Drive,  Brandywyne 
terrace.  East  Boston 

Boston  Gas  Company 

Gas  mains 

Saratoga  street.  East  Boston 

Boston  Gas  Company 

Gas  main 

Stimson  street.  West  Roxbury 

Boston  Gas  Company 

Gas  main 

South  street,  Boston  Proper 

Boston  Edison  Company 

Fuel  oil  lines 

State  street,  Boston,  Proper 

Boston  Edison  Company 

Conduit 

State  street,  Boston  Proper 

Boston  Edison  Company 

Fuel  oil  lines 

Summer  street,  Boston  Proper 

Boston  Edison  Company 

Fuel  oil  lines 

Summer  Street  Bridge,  South  Boston 

Boston  Gas  Company 

Gas  main 

Summer  street.  South  Boston 

Perrini  Corporation 

Manhole 

Summit  street,  Hyde  Park 

Worcester  Gas  Light  Company 

Gas  main 

Sunset  Hill  road.  West  Roxbury 

Boston  Gas  Company 

Gas  main 

Warren  street.  Walnut  avenue. 
Regent  street,  Roxbury 

Boston  Gas  Company 

Gas  main 

Warrenton  street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Washington  street,  Dorchester 

Boston  Gas  Company 

Gas  main 

Washington  street,  Townsend  street,  Boston  Gas  Company 
Roxbury 

Gas  main 
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Street 

Petitioner 

Nature 

Washington  street,  Roxbury 

Boston  Gas  Compan3' 

Gas  main 

Weaver  Way,  Roxbury 

Boston  Gas  Company 

Gas  main 

West  Fifth  street.  East  Fifth  street. 
South  Boston 

Boston  Gas  Company 

Gas  main 

West  Third  street.  South  Boston 

Boston  Gas  Company 

Gas  main 

West  Newton  street.  East  Newton 
street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Wolcott  court,  Hyde  Park 

Worcester  Gas  Light  Company 

Gas  main 

Wood  avenue,  Hyde  Park 

Worcester  Gas  Light  Company 

Gas  main 

Summary 

During  1966,  the  Public  Improvement  Commission 
conducted  duly  advertised  public  hearings  every  Tues- 
day morning  in  connection  with  petitions  and  public 
works  street  reconstruction  programis  affecting  private 
and  public  highways  in  Boston. 

Particular  attention  was  given  to  the  new  Christian 
Science  Chu'rch  Complex;  Washington  Park  Develop- 
ment; Government  Center;  West  End;  Castle  Square, 
and  other  Boston  Redevelopment  Authority  projects. 

Scores  of  existing  public  highways  were  reconstructed 
with  ^‘first-class  type’’  assessable  sidewalks  and  minor 
corner  widenings. 

The  change  in  the  law  with  respect  to  eminent  do- 
main land  taking  payments  required  the  imm.ediate 
processing  of  damage  awards  (simultaneous!}^  with  the 
recording  of  orders  in  the  Registry  of  Deeds),  thus 
increasing  the  clerical  workload. 

Street  improvements  requiring  Public  Improvement 
Commission  action  were  made  in  conjunction  with  re- 
construction contracts  awarded  in  Roxbury,  Dorchester, 
Brighton,  Hyde  Park,  West  Roxbury,  Easr  Boston, 
and  Boston  Proper  districts. 

In  December,  Mr.  Joseph  Alecks  replaced  ]\Ir.  James 
J.  Sullivan,  Jr.,  as  Commissioner  of  Real  Property  De- 
partment and,  thus,  became  a Public  Improvem.ent  Com- 
mission member  ex  officio. 


John  F.  Flaherty,  Chairman, 
Joseph  Alecks, 

Thomas  F.  Carty. 


IMichael  J.  Corrao, 
Executive  Secretary. 
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APPENDIX  A 

CENTRAL  OFFICE 

Departmental  Personnel: 

Table  1. — Grade  and  Number  of  Employees 
Table  2. — Number  Actually  Employed 
Table  3. — Appointments,  Transfers,  Deaths,  etc. 

Permit  Branch: 

Table  4. — Cash  Receipts,  Committed  Accounts,  etc. 
Table  5. — Permits,  Licenses,  Deposits 

Maintenance  Branch: 

Table  6. — Equipment,  New  Equipment 

Office: 

Table  7. — Summary  of  Appropriations,  Receipts,  etc. 
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TABLE  1 

PERSONNEL  SECTION 

The  records  of  the  department  show  that  there  are 
now  1,601  persons  eligible  for  employment  in  the  several 
divisions  and  of  that  number  1,356  were  upon  the 
January  2,  1967,  payrolls. 


TITLE  AND  NUMBER  OF  EMPLOYEES 


Title 

Central 

Office 

Maintenance 
Branch,  Central 
Office 

Highway 

Sanitary 

Sewer 

Engineering 

Water 

Total 

Commissioner 

1 

— 

— 

— 

— 

— 

— 

1 

Administrative  assistant 

2 

— 

1 

1 

— 

1 

— 

5 

Assistant  civil  engineer 

— 

— 

1 

— 

2 

12 

— 

15 

Assistant  drawtender 

— 

— 

28 

— 

— 

— 

— 

28 

Assistant  sewer  pumping  station  operator.. . 

— 

— 

— 

— 

8 

— 

— 

8 

Assistant  superintendent 

— 

— 

— 

— 

— 

— 

1 

1 

Assistant  supervisor 

— 

— 

1 

— 

— 

— 

— 

1 

Associate  civil  engineer 

— 

— 

2 

— 

2 

2 

1 

7 

Cashier  and  weigh  clerk 

— 

— 

— 

1 

— 

— 

— 

1 

Chief  communications  equipment  operator. . 

— 

1 

— 

— 

— 

— 

— 

1 

Chief  inspector 

— 

— 

1 

— 

— 

— 

— 

1 

Chief  sewer  pumping  station  operator 

— 

— 

— 

— 

1 

— 

— 

1 

Chief  water  meter  reader 

— 

— 

— 

— 

— 

— 

1 

1 

Clerk  and  stenographer 

— 

— 

— 

— 

— 

— 

1 

1 

Clerk  and  tvpist 

— 

— 

— 

— 

— 

— 

2 

2 

Communications  equipment  operator 

— 

3 

— 

— 

— 

— 

— 

3 

Constable 

1 

— 

— 

— 

— 

— 

— 

1 

Crane  operator 

— 

— 

— 

11 

— 

— 

— 

11 

Director  of  transportation 

— 

1 

— 

— 

— 

— 

— 

1 

District  foreman 

— 

— 

— 

— 

— 

— 

1 

1 

Division  engineer 

— 

— 

1 

1 

1 

1 

1 

5 

Drawtender 

— 

— 

3 

— 

— 

— 

— 

3 

Electrician 

— 

— 

1 

1 

— 

— 

— 

2 

Electrician  foreman 

— 

— 

1 

— 

— 

— 

— 

1 
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TABLE  I 

TITLE  AND  NUMBER  OF  EMPLOYEES  — Continued 


Title 

Central 

Office 

Maintenance 
Branch,  Central 
Office 

Highway 

Sanitary 

Sewer 

Engineering 

Water 

Total 

Electrician-operator 

— 

— 

— 

— 

2 

— 

— 

2 

Executive  secretary 

1 

— 

— 

— 

— 

— 

— 

1 

First  assistant  drawtender 

— 

— 

12 

— 

— 

— 

— 

12 

Garage  attendant 

— 

6 

— 

— 

— 

— 

— 

6 

Garage  foreman 

— 

3 

— 

— 

— 

— 

1 

4 

General  foreman 

— 

2 

— 

— 

— 

— 

— 

2 

Head  account  clerk 

1 

— 

— 

— 

— 

— 

1 

2 

Head  administrative  clerk 

1 

1 

— 

— 

1 

— 

1 

4 

Head  clerk 

1 

1 

1 

1 

1 

— 

2 

7 

Head  permit  investigator 

1 

— 

— 

— 

— 

— 

— 

1 

Head  photostat  operator 

— 

— 

— 

— 

— 

1 

— 

1 

1 

1 

Heavy  motor  equipment  operator 

— 

2 

61 

12 

1 

— 

16 

92 

Heavy  motor  equipment  repairman.. ...... 

— 

7 

— 

— 

— 

— 

— 

7 

Inspector 

— 

— 

76 

46 

11 

— 

21 

154 

Investigator 

4 

— 

— 

— 

— 

— 

— 

4 

Junior  civil  engineer 

— 

— 

5 

— 

2 

4 

— 

11 

Junior  engineering  aid 

— 

— 

7 

— 

— 

3 

1 

11 

Laborer 

— 

— 

269 

55 

16 

— 

41 

381 

Maintenance  mechanic  (blacksmith) 

— 

4 

— 

— 

— 

— 

— 

4 

Mantenance  mechanic  (bricklayer) 

— 

— 

— 

— 

— 

— 

Maintenance  mechanic  (carpenter) 

— 

4 

6 

— 

— 

— 

— 

10 

Maintenance  mechanic  (machinist) 

— 

— 

2 

— 

— 

— 

11 

13 

Maintenance  mechanic  (mason) 

— 

— 

— 

— 

4 

— 

1 

5 

Maintenance  mechanic  (millwright) 

— 

— 

— 

3 

2 

— 

— 

5 

Maintenance  mechanic  (painter) 

— 

1 

2 

— 

— 

— ■ 

— 

3 

Maintenance  mechanic  (plumber) 

— 

— 

— 

— 

— 

— 

16 

16 

Maintenance  mechanic  (sheet  metal  worker) 

— 

1 

— 

— 

— 

— 

— 

1 

Maintenance  mechanic  (welder) 

— 

4 

— 

— 

— 

— 

— 

4 

Maintenance  mechanic  foreman  (carpenter). 

— 

2 

— 

— 

— 

— 

— 

2 

Maintenance  mechanic  foreman  (machinist) . 

— 

— 

— 

— 

— 

— 

1 

1 

Maintenance  mechanic  foreman  (millwright) 

— 

— 

— 

1 

— 

— 

— 

1 

Maintenance  mechanic  foreman  (welder) . . . 

— 

1 

1 

— 

— 

— 

— 

2 

Maintenance  mechanic  helper 

— 

7 

— 

— 

— 

— 

12 

19 

Maintenance  foreman 

— 

— 

4 

— 

3 

— 

— 

7 
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TABLE  I 

GRADE  AND  NUA\BER  OF  EMPLOYEES  — Continued 


Title 

Central 

Office 

Maintenance 
Branch,  Central 
Office 

Highway 

Sanitary 

Sewer 

Engineering 

Water 

Total 

Maintenance  men 

— 

12 

— 

3 

— 

— 

— 

15 

Motor  equipment  operator 

— 

1 

70 

4 

5 

— 

1 

81 

Motor  equipment  repair  foreman 

— 

4 

— 

— 

— 

— 

— 

4 

Paver 

— 

— 

13 

— 

— 

— 

— 

13 

Personnel  oflBcer 

1 

— 

— 

— 

— 

— 

— 

1 

Photographer 

— 

— 

— 

— 

— 

1 

— 

1 

Principal  account  clerk 

4 

1 

— 

— 

— 

— 

3 

8 

Principal  cashier 

1 

— 

— 

— 

— 

— 

— 

1 

Principal  civil  engineer 

— 

— 

— 

2 

1 

4 

— 

7 

Principal  clerk 

— 

— 

— 

1 

— 

— 

8 

9 

Principal  clerk  and  stenographer 

3 

— 

1 

— 

1 

— 

— 

5 

Principal  clerk  and  t^ijist 

5 

— 

2 

— 

1 

1 

3 

12 

Principal  electrical  engineer 

— 

— 

1 

— 

— 

— 

— 

1 

Principal  photostat  operator 

— 

— 

— 

— 

— 

— 

— 

— 

Principal  storekeeper 

— 

— 

— 

— 

— 

— 

1 

1 

Public  relations  representative 

- 

— 

- 

- 

— 

— 

— 

— 

Repairman 

— 

14 

— 

— 

— 

— 

— 

14 

Sanitation  foreman 

— 

— 

— 

1 

— 

— 

— 

1 

Senior  account  clerk 

— 

— 

— 

— 

— 

— 

2 

2 

ocnior  Accoun ving  mscniDB  op>6r&t'Or 

Senior  administrative  assistant 

1 

— 

— 

— 

— 

— 

— 

1 

Senior  civil  engineer 

— 

— 

10 

— 

2 

3 

1 

16 

Senior  clerk  and  stenographer 

1 

— 

1 

1 

— 

— 

4 

7 

Senior  clerk-typist 

3 

1 

2 

— 

— 

— 

3 

9 

Senior  engineering  aid 

— 

— 

2 

— 

3 

6 

1 

12 

Senior  personnel  officer 

1 

— 

— 

— 

— 

— 

— 

1 

Senior  storekeeper 

— 

1 

— 

— 

1 

— 

2 

4 

Sewer  cleaner 

— 

— 

— 

— 

8 

— 

— 

8 

Sewer  gateman 

— 

— 

— 

— 

7 

— 

— 

7 

Sewer  pumping  station  operator 

— 

— 

— 

— 

5 

— 

— 

5 

Sewer  service  repairman 

— 

— 

— 

— 

2 

— 

— 

2 

Sign  painter  and  letterer 

— 

1 

— 

— 

— 

— 

— 

1 

Special  heavy  motor  equipment  operator . . . 

— 

1 

3 

5 

3 

— 

2 

14 

Special  water  meter  reader 

— 

— 

— 

— 

— 

4 

4 

Public  Works  Department 


53 


TABLE  I 

GRADE  AND  NUMBER  OF  EMPLOYEES —Concluded 


Title 

Central 

Office 

Maintenance 
Branch,  Central 
Office 

Highway 

Sanitary 

Sewer 

Engineering 

Water 

Total 

Steam  fireman 

Steam  fireman  (incinerator) 

— 

— 

— 

5 

— 

— 

— 

5 

Stoker 

— 

— 

— 

20 

— 

— 

— 

20 

Storekeeper 

— 

— 

1 

— 

— 

— 

— 

1 

Superintendent 

— 

1 

2 

2 

1 

— 

1 

7 

Supervisor 

1 

2 

14 

6 

2 

— 

5 

30 

Telephone  operator 

— 

1 

— 

— 

— 

— 

— 

1 

Water  meter  reader 

— 

— 

— 

— 

— 

— 

19 

19 

Water  meter  repairman 

— 

— 

— 

— 

— 

— 

10 

10 

Water  service  maintenance  man 

— 

— 

— 

— 

— 

— 

17 

17 

Water  service  repairman 

— 

— 

— 

— 

— 

— 

33 

33 

Working  foreman 

— 

2 

5 

6 

7 

— 

18 

38 

Yard  clerk 

— 

— 

— 

3 

— 

— 

5 

8 

Yardman 

— 

— 

— 

— 

1 

— 

— 

1 

Yardmaster 

— 

— 

— 

— 

— 

— 

1 

1 

Totals 

34 

94 

613 

192 

107 

39 

277 

1,356 

TABLE  2 

NUMBER  OF  EMPLOYEES  ACTUALLY  EMPLOYED  JANUARY  I,  1966  AND  JANUARY  I,  1967 


Central 

Office 

Highway 

Sanitary 

Sewer 

Engineering 

Water 

Total 

January  1,  1966 

118 

636 

193 

105 

42 

268 

1,362 

January  1,  1967 
Total  Eligible 

128 

613 

192 

107 

39 

277 

1,356 

Force 

138 

701 

201 

120 

61 

295 

1,516 
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TABLE  3 

APPOINTMENTS,  TRANSFERS,  RESIGNATIONS,  RETIREMENTS,  DEATHS,  ETC.,  OF 

EMPLOYEES 


Appointed 

1 

flO 

C 

1 

Transferred  from 
other  Departments 

Transferred  from 
other  Divisions 

January  1,  1967 

Services  1966-1967 

Janu/iry  1,  1966 

Resigned 

Discharged 

Transferred  to  other 
Divisions 

Transferred  to  other 
Departments 

Retired 

Died  1 

8 

2 

— 

11 

128 

Central  Office 

118 

3 

— 

— 

1 

5 

2 

69 

2 

1 

1 

613 

Highway 

636 

26 

12 

19 

5 

22 

12 

10 

— 

— 

7 

192 

Sanitary 

193 

2 

5 

2 

— 

9 

— 

12 

— 

— 

3 

107 

Sewer 

105 

3 

— 

— 

2 

6 

2 

1 

— 

— 

— 

39 

Engineering 

42 

2 

— 

2 

— 

— 

— 

29 

— 

— 

2 

277 

Water 

268 

6 

3 

1 

2 

8 

2 

129 

4 

1 

24 

1,356 

Totals 

1,362 

42 

20 

24 

10 

50 

18 
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PERMIT  BRANCH  — 1966 
CASH  RECEIPTS 
TABLE  4 

Permits — Signs  $75,202  95 

Permits — Openings  and  Occupation  80,445  04 

Licenses — Storage  and  Sale  of  Merchandise  ....  29,763  50 

Sewer  Inspection  Fees 6,475  00 

Dump  Tickets 24,348  00 

Contract  Books 1,160  00 

Engineering  and  Inspection  Fees 55,793  86 

Special  Permits 5,519  00 


Total $278,707  35 

COMMITTED  ACCOUNTS 

Sewer  Division  (MDC — Sewer  Disposal)  ....  $36,997  98 

Rental — City  Property 24,061  00 

Water  Use  Through  City  Hydrants — Water  Division  . . 22,989  00 

Engineering  Reproductions  279  00 

Damage  to  Property — Water  Division 3,645  25 

Damage  to  Property — Highway  Division  ....  877  76 


Total $88,849  99 

MISCELLANEOUS 

Non-Revenue  Accounts $110,117  40 

PIC — Minimum  Pavement 4,750  00 

Special  Meter  Tests 174  00 


Total $115,041  40 

DEPOSIT  ACCOUNTS 

Water  Deposit $115,176  81 

Street  Opening  Account  (Drain,  Water,  etc.)  ....  102,208  31 

Street  Opening  Account  Special  (Public  Service  Corp.)  . 688,377  99 


Total $905,763  11 

Grand  Total $1,388,361  86 


PERMITS  AND  LICENSES  ISSUED 

TABLE  5 

Signs 6,535 

Permits — Openings  and  Occupation 12,810 

Licenses 205 

Sewer  Inspection  Fees 178 

Dump  Tickets 24,348 


44,076 

DEPOSIT  RECEIPTS  ISSUED 

Water  Deposits 483 

Street  Opening  Deposits 491 

Contract  Books 580 

(Drain,  Water,  Etc.) 


1,554 
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TABLE  6 

MAINTENANCE  BRANCH 
Automotive  Equipment 

The  Maintenance  Branch  is  responsible  for  the 
repairs  and  maintenance  of  the  automotive  equipment 
of  the  Public  Works  Department,  which  consisted  of 
the  following  on  December  31,  1966: 

Walter  Snow  Fighters  ....  ...  9 

F.  W.  D.  Snow  Fighters 2 

Trojan  Bucket  Loaders 11 

Hough  Bucket  Loaders 9 

Michigan  Front  End  Loaders 5 

Ford  Dump  Trucks  F-850  70 

Ford  Falcon  Station  Wagons 85 

Ford  Pickups  F-350  33 

Ford  Dump  C-850  5 

Oshkosh  Sanders 3 

Wayne  Street  Sweepers 17 

Elgin  Street  Sweepers 11 

Worthington  Compressors 15 

Ford  Net  CO  Sewer  Cleaner 3 

Gallon  Rollers 2 

Ford  Dump  Trucks  C-1100 19 

Ford  Wrecker  Truck  C-1100 1 

Cushman  Truckster 1 

International  Dump  Trucks 11 

Thermal  Snow  Melter 1 

Ariens  Snow  Thrower 2 

Bombardier  Snowmobile 4 

International  Bullgrader 1 

Ingersoll-Rand  Compressor 4 

Ford  Pickups  F-250  5 

Ford  Platform  C-750  1 

Heil  Dump  Trailer — 5th  wheel 1 

Ford  Tractor — 5th  wheel 1 

Ford  Dump  Truck  F-750  5 

Ford  F-600  6 

Ford  Walk-in- Van  P-500  4 

Ford  Hydrocrane 1 

Bay  City  Crane 1 

Caterpillar  Tractor  D-7 3 

Ford  Packmaster  C-950  9 

Ford  Pickup  Truck  F-lOO 9 

Ford  Dump  Truck  C-600  2 

Caterpillar  Traxcavator 1 

Wayne  Wood  Chipper 1 
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International  Rack  with  Crane 1 

Chevrolet  Pickup 11 

Ford  Econoline  E-160 6 

Ford  Vanette  P35BL 1 

Ford  Gate  Turner 1 

Dynahoe 1 

Autocar  Tank  Truck 1 

International  Wrecker  Truck 1 

Ford  Galaxie  Sedan 1 

Dodge  Platform  D-600  1 

Ford  Wrecker  F-850  1 

Trailer  Field  Office 5 

Flexible  Sewer  Rodder 4 

Flexible  Power  Bucket  Machine 4 

Fruehauf  Trailer 2 

Willy's  Tool  Box  Trailer 1 

Kiley  Tool  Box  Trailer 5 

Homemade  Trailer 1 

Highway  Semi-Trailer 2 

Hobart  Arc  Welder  Trailer 2 

Smithco  Trailer 1 

Miller  Tiltop  Top  Trailer 1 

Fork  Lift 2 

Total 430 


New  Equipment  (Automotive)  Purchased  From  1966 
Appropriations 


Fourteen  Falcon  Station  Wagons 
One  Derrick  Truck  (Hydraulic) 
Four  Street  Sweepers 
One  Front  End  Loader  . 

Three  Compressors  . 

Five  F-lOO  Pickup  Trucks 
One  Front  End  Loader-Backhoe 
Two  F-850  Dump  Trucks 
One  Fork  Lift  Truck 
One  F-350  Gate  Turner  . 

One  C-950  Load  Packer  . 

One  Wood  Chipper  . 

One  Dodge  D-600  Platform  Truck 
One  F-850  Wrecker  Truck 
One  Emergency  Truck  P-500 
One  F-850  Hydrocrane  . 

Two  Shanty  Trailers 

One  Diesel  Incinerator  Truck 


$27,370 

00 

13,572 

00 

44,947 

00 

11,760 

00 

11,400 

00 

8,490 

00 

11,510 

00 

14,354 

00 

5,805 

00 

7,379 

80 

15,709 

05 

4,566 

80 

3,955 

00 

9,030 

00 

5,692 

30 

22,484 

31 

1,140 

00 

15,853 

00 

Total 


$235,018  26 
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New  Equipment  (Automotive)  Purchased  From  Snow 
Appropriations 

One  Front  End  Loader $25,220  00 

Four  Grapho types  and  four  data  recorders  . 2,294  20 

Total $27,514  20 

The  below-mentioned  are  expenditures  for  new  equip- 
ment in  the  last  six  years: 

1965  $290,576  11 

1964  331,743  67 

1963  335,859  32 

1962  285,125  15 

1961  1,063,685  89 

1960  218,406  60 

Total $2,525,396  74 


SUMMARY  OF  APPROPRIATIONS,  RECEIPTS,  EXPENDITURES,  AND  BALANCES  DECEMBER  31,  1966 
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$861,007 
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122,000 

5,060 

504,831 

641,036 

464,913 
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507,785 
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$10,546,625 

156,995 

9,106,007 

43,750 
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* Water  and  Sewer  Appropriations  are  included  in  Amount  Available. 

f Total  Public  Works  Department  Equipment  Appropriations,  $248,960.  Expenditures,  $243,943. 
i Water  Revenue,  $46,621  from  1965  Transferred  to  City  Debt. 

§ Balance  of  $282,699  Transferred  to  Other  City  Departments. 
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ODuniBg 

pajaqainoaanfi 

$513,618 
225,669 
804 
14,433 
798,225 
1,000.000 
, 317,794 

326 
617,561 
36,280 

$4,867,197 

pjHAVJOJ 

pun  soouBjquinoug 
po’jnpinbijafi 

$382,378 

1,938,859 

25,406 

166,905 

500,383 

53,300 

3,240 

13,304 

$4,453,437 

oouning 

papuadxaufi 

$895,996 
2,164,528 
26,210 
181,338 
1,298,608 
1,000,000 
317,794 
1 53,626 

620,801 
49,584 

$9,320,634 

9961  sajnijpnadxa 

$722,278 

2,706,900 

11,115 

49,946 

981,600 

382,206 
1 97,500 

39,024 

$30,030,340 

aiq^imAy 
(junouiy  iBiox 

$1,618,274 

4,872,428 

37,325 

231,284 

2,280,208 

1,000,000 

700,000 

151,126 

620,801 

88,608 

365,184 

$39,716,158 

paAiaaag 

an’naAag 

$578 

278,609 

365,184 

$13,118,993 

sjajsanjj^ 

$150,800 

160,800 

i 

to 

S’ 

1 

japjQ 

^ISOQ  ^^OBJ'^UO^  pUB 

9961  euoiiBudoaddy 

$600,000 

2,180,000 

1,000,000 

700.000 

600.000 

* 

Iqco 

5961  raojj 
pjBAUOj[  paUJB^ 

$1,017,696 

2,412,819 

37,325 

231,284 

2,280,208 

326 

171,601 

88,608 

$9,599,228 

Sewerage  Loan 

Public  Ways  Loan 

Highwaj'  Chapter  782 

Highway  Chapter  822 

Highway  Chapter  679 

Water  Mains  Loan 

Water  Meters  Loan 

Construction  of  Building  (Incinerator) 

Construction  of  Building  (Loop  Area) 

Washington  Park 

Other  Department  Revenue 

Totals 

* Water  and  Sewer  Appropriations  are  included  in  Amount  Available. 

t Total  Public  Works  Department  Equipment  Appropriations,  $248,960.  Expenditures,  $243,943. 
t Water  Revenue,  $46,621  from  1965  Transferred  to  City  Debt. 

§ Balance  of  $282,699  Traoisferred  to  Other  City  Departments. 
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TABLE  1 

Reproduction  Unit  Statistics 


Department 

Photostats 

Ozalids 

Blue- 

prints 

Auto- 

positives 

Sepias 

Administrative  Services 

116 

743 

78 

2,564 

24 

Building 

468 

1,879 

City  Clerk 

86 

263 

City  Council 

122 

742 

288 

28 

Election 

48 

Law 

54 

148 

Mayor’s  Office 

266 

1,346 

Park 

397 

Penal 

26 

634 

Planning  Board 

160 

422 

Public  Riiildinga 

138 

Public  Works: 

Engineering 

1,246 

21,885 

283 

86 

235 

Central  Office 

324 

6,842 

Highway  Division 

48 

1,337 

Permit  Division 

22 

464 

Sanitary  Division 

16 

226 

Sewer  Division 

368 

1,946 

Street  Lighting 

36 

628 

Water  Division 

114 

2,934 

Real  Property 

162 

2,428 

Registry 

1,028 

School  Buildings 

126 

School  Committee 

Traffic  and  Parking 

186 

3,394 

White  Fund 

44 

182 

Total 

5,022 

51,956 

283 

138 

235 
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Photographic  Unit  Statistics 


Unit 

Negatives 

8 X 10  Prints 

Central  Office 

245 

245 

Engineering  Division 

350 

350 

Highway  Division 

648 

648 

Sanitary  Division 

426 

426 

Sewer  Division 

243 

243 

Water  Division 

162 

162 

Miscellaneous 

728 

728 

Total 

2.802 

2,802 

/ 


64 


City  Document  No.  18 


TABLE  2 

Survey  Section  Work  for  1966 

Surveys  and  plans  were  made  for  laying  out  of  public 
highwa}^s  as  follows: 

Length 

District  in  Feet 

Boston  Proper 

Staniford  street 1,200 

Cardinal  O’Connell  Way 1,060 

Hawkins  street 200 

Court  street 100 

Pemberton  square 120 

Brighton 

Westbourne  terrace 200 

Wirt  street 250 

Dorchester 

Delhi  street 1,920 

Stone  Terrace 200 

Dr.  Mary  Moore  Beatty  Way  . . . . 685 

St.  Gregory  street 880 

Itasca  street 1,200 

East  Boston 

Whitby  street 600 

Hyde  Park 

Sefton  street 1,000 

Pinefield  road 800 

Pinefield  Lane 400 

Pine  avenue 500 

Emmet  street 880 

Ralston  road 390 

Charles  street 300 

Yuletide  road 200 

Imbaro  road 300 

Hebron  street 500 

Vallaro  road 675 

Collins  street 490 

Thorn  street 400 

Franklin  terrace 350 

Roxbury 

St.  Alphonsus  street 300 


South  Boston 
Lark  street 


225 
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Length 

District  in  Feet 

West  Roxbury 

Georgetowne  Drive 100 

Sunset  Hill  road 200 

Ethel  street 1,170 

Ellswood  street 400 

American  Legion  Highway 600 

Willers  street 640 

Hazelmere  road 310 

Sherbrook  street 250 

Franclare  road  600 

Vogel  street 300 

Stellman  road 300 

Crosstown  avenue 1,100 

Whittemore  street 454 

Sewer  easements  and  assessment  plans  were  made  for 
assessment  purposes  as  follows: 

Hyde  Park 

Ruskin  road 100 

Sprague  street 600 

South  Boston 

Service  road 300 

West  Roxbury 

Crosstown  avenue 400 

Veterans  of  Foreign  Wars  Parkway  . . . 3,000 

Crest  street 300 

Points  for  construction  requested: 

Boston  Proper 

Merrimac  street 1,000 

Chardon  street 1,000 

Staniford  street 1,000 

Sudbury  street 50 

Brighton 

Faneuil  street 700 

Camelot  street 680 

Gerrish  street 800 

Dorchester 

Green  Hill  street 1,750 
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Length 

District  in  Feel 

Dr.  Moore  Circle 685 

Desmond  road 375 

Monterey  avenue 350 

Hyde  Park 

Willow  avenue 600 

Red  Pine  road 400 

Hillis  road 400 

Crane  street 300 

Chesterfield  street 800 

Ralston  road 500 

Gordon  street 400 

Park  street 570 

Metropolitan  avenue 300 

Davison  street 1,480 

Greenbrook  street 620 

Imbaro  road 300 

Irena  road 160 

Wood  avenue 200 

Roxbury 

Washington  Park  Boulevard 700 

Copenger  street 195 

Huntington  avenue 200 

South  Boston 

Mt.  Washington  avenue 400 

Granite  street 800 

West  Roxbury 

Salman  street 529 

Gardner  Street  Dump 1,200 

Pleasantdale  road 600 

Boxford  terrace 400 

Pleasant  Valley  Circle 700 

Maplewood  street  1,000 

Slocum  road 600 

Macullar  street 500 

Belle  avenue 900 

Crest  street 500 

Pleasant  view  street 1,220 

Fawndale  road 840 

Saw  Mill  Brook 5,050 

Rockwood  terrace 530 

Earnshaw  terrace 200 
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Length 

District  in  Feet 

Three  surveys  and  plans  were  made  for  discontinuances: 
Boston  Proper 

Dorchester  avenue 1,250 

Leather  square 310 

West  Roxbury 

Fawndale  road 250 


Plans  and  surveys  for  the  reconstruction  of  the  following 
were  made: 


Boston  Proper 

Blossom  street 600 

Phillips  street 960 

Revere  street  1,520 

Derne  street 400 

Pinckney  street 380 

Mt.  Vernon  street 2,560 

Lime  street 340 

Brimmer  street 1,100 

Beaver  street 150 

River  street 830 

Chestnut  street 1,040 

Cedar  Lane  Way 600 

West  Cedar  street 600 

Grove  street 600 

Anderson  street 920 

Garden  street 800 

Irving  street 840 

South  Russell  street 1,300 

Joy  street 930 

Hancock  street 340 

Willow  street 450 

Walnut  street 290 

Spruce  street 1,720 

Hanover  street 420 

Richmond  street 580 

Thacher  street 800 

Snow  Hill  street 1,800 

Boylston  street 600 

Newbury  street 600 

Hereford  street 600 

Dartmouth  street 1,100 

Scotia  street 500 

Cambria  street 500 

Herald  street 920 
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Length 

District  in  Feet 

Brighton 

Commonwealth  avenue 200 

Allston  street 1,250 

Bennett  stieet 550 

Parkland  street 440 

Dorchester 

Stratton  street 100 

Leyland  street 650 

Burgess  street 400 

Eobinson  street 800 

Arcadia  street 800 

Gleason  street 780 

Chamberlain  street 460 

Fayston  street 1,200 

Fowler  street 350 

Fox  street 780 

Geneva  avenue 2,400 

Homes  avenue 840 

Josephine  street 600 

Mayfield  street 360 

Tonawanda  street 160 

Westville  street 2,750 

Percival  street 760 

Bailey  street 1,960 

Fuller  street 2,850 

King  street 2,700 

Hill  Top  street 1,800 

East  Boston 

Walley  street 2,200 

Ashley  street 1,150 

Blackinton  street 240 

London  street 2,180 

Father  Toma  street 680 

Paris  street 800 

Hyde  Park 

Chittick  road 1,800 

Ridlon  road 920 

Bateman  street 1,000 

Weeks  avenue 530 

Grew  Hill  road 700 

Thompson  street 1,250 
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Length  in 

District  Feet 

Roxbury 

Millmont  street 750 

Blanchard  street 260 

Lambert  street 780 

Waverly  street 900 

Moreland  street 2,200 

Creighton  street 700 

Ashley  street 200 

Eustis  street 1,125 

Parker  Hill  avenue 1,200 

Round  Hill  street 1,250 

Chesterton  street 450 

Arklow  stfeet 170 

Ward  street 1,160 

South  Boston 

East  Eighth  street  5,800 

Marine  road 2,200 

East  Sixth  street 2,750 

East  Fourth  street 1,200 

Emerson  street 540 

Old  Harbor  street 830 

West  Sixth  street 920 

K street 600 

West  Seventh  street 1,600 

Woodward  street 560 

Atlantic  street 480 

National  street 490 

Rev.  Burke  street 760 

Farragut  road 400 

West  Roxbury 

Belmore  terrace 180 

Woodlawn  street 1,060 

Montebello  road 1,720 

Elm  street 700 

Revere  street 560 

Whitcomb  avenue 1,200 

Malcolm  road 1,200 

Grovenor  road 380 

Rosemary  street 300 

Everett  street 470 

Edgemere  road 810 

Liszt  street 620 

Rickerhill  road 300 
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Surveys  were  made  for  the  widenings  and  relocations 
of  the  following: 

Length  in 

District  Feet 

Boston  Proper 

Dalton  street 100 

Brighton 

Mayflower  street 300 

Roxbury 

Huntington  avenue  at  South  Huntington  avenue  200 

Randall  street 150 

Requests  for  marking  line  and  grade  for  the  following 
streets: 

Boston  Proper 

Queensbury  street 300 

Cambridge  street 500 

Congress  street 700 

Washington  street 300 

Brighton 

Ridgemont  street 400 

Faneuil  street 5,100 

Commonwealth  avenue 900 

Dorchester 

Itasca  street 500 

Hyde  Park 

Hebron  street 900 

South  Boston 

Farragut  road 900 

West  Roxbury 

Maple  street 800 

Billings  street 200 

Belle  avenue 200 

Maplewood  avenue 100 

Engineering  reports  were'made  for' the  following  streets: 
Boston  Proper 

Franklin  street 150 
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Length  in 


District  F eet 

Dorchester 

West  Selden  street 3,400 

Harvard  street 5,600 

East  Boston 

Elbow  street 150 

Whitby  street 400 

Gladstone  street 150 

Paris  street 1,600 

Palermo  road 900 

New  street 300 

Hyde  Park 

Ruskindale  road 2,000 

Thompson  street 1,300 

West  Roxbury 

Crest  street 250 

Belmore  terrace 3,000 

Garth  road 400 

Brier  road 300 

Spring  street 200 

Gartland  street 720 


Eminent  domain  takings  (survey  and  plans) : 

Dorchester 

Dorchester  avenue 
Auckland  street 
Freeport  street 
Dewar  street 

Cross  sections  for  construction  purposes  (sewer) : 
South  Boston 


Gustin  street 210 

Boston  Proper 

Chardon  street 600 

Brighton 

Western  avenue 300 

Dorchester 

Boston  street 400 
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Length 

District  in  Feet 

Hyde  Park 

Thompson  street 600 

Dedham  street 575 

Sprague  street 930 

Hale  street 425 

West  Roxbury 

Veterans  of  Foreign  Wars  Parkway  . . . 1,700 

Ledgebrook  road 500 

Baker  street 4,000 

Temple  street 4,350 

Spring  street 4,325 

Cass  street 1,500 

Gardner  street 3,525 

Belle  avenue 850 

Profiles  for  street  construction: 

Boston  Proper 

Herald  street 1,900 

Newbury  street 475 

Hereford  street 425 

Deerfield  street 425 

Scotia  street 350 

Cambria  street 350 

Chesterton  street 450 

Hyde  Park 

Ridlon  road 920 

Thompson  street 1,250 

Roxbury 

Parker  Hill  avenue 300 

Ward  street 1,200 

West  Roxbury 

Starbird  avenue 400 

Chapter  90,  survey  and  plans,  specific  repairs  and  widenings : 
Brighton 

Brooks  street 1,700 

Lake  street  .......  3,000 

Dorchester 

Ashmont  street 1,900 

Harvard  street 4,000 

Central  avenue 400 
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Length 

District  in  Feet 

West  Cottage  street 1,600 

Centre  street 1,700 

East  Boston 

Sumner  street 1,000 

New  street 200 

Hyde  Park 

Sprague  street 1,600 

Roxbury 

Tremont  street 3,000 

West  Roxbury 

Pond  street 4,000 

Walworth  street 2,900 

Metropolitan  avenue 900 

Beech  street 3,500 

Miscellaneous  reports: 


Accident  plan,  Law  Department,  Bennet  street,  Boston 
Proper. 

Minimum  pavement  reports: 


West  Roxbury 

Cedarcrest  road 350 

Ridgeview  road 200 


Playgrounds  staked  for  construction: 

Roxbury 

St.  James  street 
Townsend  street 
Crawford  street 

Cross  sections  were  made  for  the  following  districts: 

Boston  Proper 

Somerset  street 300 

Dorchester 

Grover  Cleveland  School 
Dorchester  avenue — Library 


West  Roxbury 

Centre  street 160 

Mossbank  Footway 150 
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Plan  of  land  for  conveyance : 

Length 

District  in  Feet 

Boston  Proper 
Blossom  street 

Stone  bounds  drilled: 

Dorchester 

East  Cottage  street 3,000 

Dania  street 650 

Milton  street 230 

Centre  street 1,600 

Hyde  Park 

Asheville  road 419 

Child  street 500 

Oakcrest  road 810 

Leseur  road 170 

Farwell  avenue 380 

Lawton  street 600 

Stanbro  street 260 

Braeburn  street 520 

Greenbrook  road 625 

Goff  street 570 

Ruffing  street 485 

Magee  street 750 

Sherrin  street 825 

Lodgehill  road 400 

Beechmont  street 860 

Roxbury 

Copeland  park 126 

West  Roxbury 

Paulman  Circle 320 

Stimson  street 918 

Glenellen  street 1,036 

Vogel  street 1,377 

Salman  street 1,386 
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Cleveland  place  1 2o8  $3,230  00  9/15/66 

Hanover  avenue 1 307  4,808  00  9/15/66 

Harris  street 1 301  5,758  00  9/15/66 

Margaret  street 1 265  5,862  00  9/15/66 

Salutation  street 1 353  4,815  00  9/15/66 
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Invitation  bid  for  islands  on  Beacon  at  Charles  street  ...  1 $1,925  00  5/18/66 


Water  Works  in: 

Emergency  excavation  for  Repairs  I 1,9,10  Emergency  excavation  for  repairs 

and  replacement  of  water  services 
and  structures  and  other  incidental 
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Merrimac  street 1 

New  Chardon  street 1 

Cambridge  street 1 Water— 12,450  feet  of  water  pipe, 

84  gates  and  27  hydrants 
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APPENDIX  C 

HIGHWAY  DIVISION 

Table  1 — Work  Done  by  Contract 

Table  2 — Summary  of  Contract  Street  Construction 

Table  3 — Highway  Maintenance  Work 

Table  4 — Street  Lighting 

Table  5— Expenditures  on  Tidewater  Bridges 

Table  6 — Waterborne  Traffic  Through  Drawbridges 

Table  7 — Expenditures  on  Inland  Bridges 

Table  8 — Bridge  Maintenance  Work 

Table  9 — Street  Cleaning  Contract 

Table  10 — Patching  Contracts 

Table  11 — Patching  Quantities 

Table  12 — Contracts 

Table  13 — Work  Done  by  City  Forces  (Summary) 


S6 


City  Document  No.  18 


TABLE  I 


Work  Done  by  Contract  in  1966 


Item 

Quantity 

Excavation  (earth  and  service)  . 

76,904  cubic  yards 

Excavation  (rock)  .... 

2,259  cubic  yards 

Bank  gravel 

78,610  tons 

Crushed  stone  for  edgestone 

5,003  tons 

Base  removed  (existing) 

9,494  square  yards 

Pavement  removed  (existing) 

37,291  square  yards 

New  straight  edgestone 

44,542  lineal  feet 

New  circular  edgestone 

10,342  lineal  feet 

New  6-foot  radius  corners  . 

3,197  lineal  feet 

New  edgestone  corners  2-foot  radius  . 

1,055  each 

Edgestone  reset  and  relocated  . 

91,596  lineal  feet 

]\Iacadam  base 

18,899  tons 

OA  asphalt 

183,586  gallons 

Concrete,  Class  ‘‘B”  for  roadway 

3,087  cubic  yards 

Concrete,  Class  ‘‘A”  for  roadway 

450  cubic  yards 

Concrete  base  (backing  up  sidewalk) . 

68  cubic  yards 

Bituminous  concrete  base  (roadway) . 

25,522  tons 

Bituminous  concrete  top  (roadway)  . 

21,385  tons 

Class  ‘‘A”  concrete  pavement 

1,860  square  yards 

Bituminous  concrete  top  (sidewalk)  . 

1,204  tons 

Bituminous  concrete  base  (sidewalk) . 

260  tons 

Artificial  stone  sidewalks 

949,734  square  feet 

Artificial  stone  sidewalk  (6  inches) 

26,569  square  feet 

Artificial  stone  driveway 

156,882  square  feet 

Monolithic  sidewalks  .... 

8,586  square  feet 

Monolithic  driveways  .... 

1,981  square  feet 

Loam  regraded 

1,021  square  yards 

Loam  (cubic  yards)  .... 

1,102  cubic  yards 

Covers 

2,823  each 

Catch  basins  or  manholes  rebuilt 

184  each 

Catch  basins  or  manholes  built  . 

33  each 

New  guttermouths  .... 

155  each 

“E”  frames  and  grates 

12  each 

Catch  basins  abandoned 

6 each 

Catch  basins  dismantled 

10  each 

Y’s 

3 each 

Connections 

3 each 

Catch  basins  or  drop  inlets  built 

42  each 

Catch  basins  converted 

38  each 

Street  sign  posts 

543  each 

Parking  meters  reset  .... 

36  each 

Stone  bounds 

159  each 

Ground  water  drain  .... 

600  lineal  feet 

Minor  drain 

2,239  lineal  feet 
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Item 

Quantity 

Bituminous  concrete  (roadway)  area 

284,209  square  yards 

3-inch  conduits 

373  lineal  feet 

Street  light  bases 

5 each 

Street  light  conduit  .... 

270  lineal  feet 

Traffic  control  bases  .... 

25  each 

Edison  modification  .... 

1 (lump  sum) 

4-foot  chain  link  fence  .... 

220  lineal  feet 

Cedar  post  fence 

82  lineal  feet 

Surface  drain 

360  lineal  feet 

Sod 

174  square  yards 

House  connections  .... 

10  each 

Trees  removed,  4 inches  to  12  inches. 

53  each 

Trees  removed,  12  inches  to  24  inches 

43  each 

Trees  removed,  over  24  inches  . 

35  each 

Stumps  removed 

84  each 
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TABLE  2 

Summary  of  Cost  of  Contract  Street  Construction 
AND  Reconstruction  Work  Performed  in  High- 
way Division  During  1966 

Chapter  90  Projects $1,203,812  90 

^‘393’’  Streets  Constructed  . . . 374,929  85 

Streets  Reconstructed  . . . . 2,100,126  87 

Awarded  in  1966 — To  Be  Completed  in 

1967  424,544  20 


Total $4,103,413  82 
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TABLE  3 

Work  Done  by  City  Forces  in  1966 

Shoveled  Snow,  Sanded,  and  Salted  Bridges 

Massachusetts  Avenue— Rebuilding  and  repairing  barricades 
Northern  Avenue  Bridge — Roadway  repairs  placing  temporary 
supports  for  air  tanks,  repairs  to  turning  mechanism 
Central  Avenue  Bridge — Roadway  and  sidewalk  repairs 
Sprague  Street  Bridge — Repaired  sidewalk 
Warren  Avenue  Bridge — Roadway  and  sidewalk  repairs 
Sawyer  Avenue — Built  retaining  wall 

Washington  Street  Bridge— Built  retaining  wall  on  approach 
Dana  Avenue  Bridge — Roadway  and  sidewalk  repairs 
Copley  Square — Repairs  to  barricades 

Summer  Street  Bridge  over  Reserved  Channel — Sidewalk  and 
machinery  repairs,  also  ties  under  rails 
Summer  Street  Bridge  over  Fort  Point  Channel — Roadway  and 
sidewalk  repairs 

Babson  Street  Bridge — ^Roadway  and  sidewalk  repairs 
Southampton  Street  Bridge — Roadway  and  sidewalk  repairs 
Sunset  Path,  West  Roxbury — Building  forms  for  concrete 
Stimson  Street,  West  Roxbury — Erected  barricade  at  end  of 
street 

Durham  Street  Footbridge — Repairing  platform  walk 
Lingart  Street — Building  forms  for  retaining  wall 
Camden  Street  Footbridge — Replaced  platform  planks 
Centre  Street  Bridge,  West  Roxbory — Barricaded  bridge  and 
erected  signs 

Follen  Street  Footbridge — Replaced  platform  planks 
Redfield  Street  Bridge — Replaced  sidewalk  planks 
Hallet  Street — Built  fence  at  sewer  outlet 

Debris  removed  from  streets 

Salt  spread 

Snow  removed  by  City  Forces  . 

Calcium  chloride  spread 
Catch  basins  and  drop  inlets  cleaned  . 

Lots  cleaned  for  O.N .1.  program 
Animals  removed  from  streets  and 
sidewalks 

Victory  Road — Repairs  to  ramp 
Everett  Street  Bridge — Building  forms  for  stairway 
Moreland  Street — Building  salt  bin 
Brighton  Yard — Building  debris  bin 


146,361  cubic  yards 
29,626  tons 
52,734  cubic  yards 
26  tons 
3,114 
130  lots 

2,651 
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Hancock  Street  Yard — Painting  guard  rail  and  fence 
Vose  Street,  Hyde  Park — Painting  guard  rail 
Pleasant  Street — Painting  guard  rail 
Neptune  Road  Bridge — Painting  structure 
Winthrop  Bridge — Painting  fence  railing 
Maple  Street — Painting  fence  railing 
Gove  Street  Bridge — Painting  bridge  structure 
Central  Avenue  Bridge — Painting  bridge  railing 
Copley  Square — Painting  barricades 
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TABLE  4 

MERCURY  VAPOR  LIGHTING  PROJECTS 

In  1966  orders  were  issued  for  the  installation  of  3,500 
lumen  lamps  and  the  replacement  of  old  lighting  units 
on  the  following  streets: 

Alpheus  road,  West  Roxbury 7 

Adams  street,  Roxbury 3 

Arcadia  street,  Dorchester 7 

Atlantic  street.  South  Boston 2 

Amesbury  street.  West  Roxbury 2 

Ashland  avenue,  West  Roxbury 1 

Ascot  street,  Brighton 1 

Antwerp  street,  Brighton 8 

Aldie  street,  Brighton 8 

Adamson  street,  Brighton 8 

Argus  place,  Brighton 2 

Ashley  street,  Roxbury 2 

Academy  Hill  road,  Brighton 8 

Arklow  street,  Roxbury 2 

Adair  road,  Brighton 3 

Armstrong  street,  Roxbury 4 

Alwin  street,  Hyde  Park 8 

Atherton  street,  Roxbury 13 

Arlington  street,  Brighton 1 

Allen  road,  Brighton 2 

Ashford  terrace,  Brighton 1 

Albano  street.  West  Roxbury 10 

Arborway  terrace.  West  Roxbury 2 

Alaric  terrace,  West  Roxbury 1 

Aldrich  street.  West  Roxbury 17 

Arbella  road,  Dorchester 2 

Ada  street.  West  Roxbury 4 

Adams  terrace,  Dorchester 2 

Atherton  avenue.  West  Roxbury 4 

Auriga  street,  Dorchester 6 

Atlantis  street.  West  Roxbury 4 

Avondale  street,  Dorchester 6 

Atherstone  street,  Dorchester 2 

Althea  street,  Dorchester 2 

Ashmont  park,  Dorchester 2 

Atwood  square.  West  Roxbury 2 

Armington  street,  Brighton 4 

Agnes  avenue,  Hyde  Park 2 

Agawam  street,  Dorchester 4 

Arbo rough  roe  d.  West  Roxbury 6 

Alleyne  street.  West  Roxbury 4 

Arbutus  street,  Dorchester 6 
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Alaric  street,  West  Roxbury 6 

Alexander  street,  Dorchester 8 

Ashton  street,  Dorchester 11 

Alger  street.  South  Boston 8 

Adanac  terrace,  Dorchester 2 

Beethoven  street.  West  Roxbury 5 

Brookledge  street,  Roxbury 9 

Bucknam  street,  Roxbury 4 

Boxford  terrace.  West  Roxbury 2 

Blaine  street,  Brighton 3 

Baldwin  place,  Brighton 2 

Bennett  street,  Brighton 17 

Bostonia  avenue,  Brighton 6 

Breck  avenue,  Brighton 7 

Brayton  road,  Brighton 14 

Banfield  avenue,  Dorchester 4 

Bigelow  Circle,  Brighton 1 

Brooks  street,  Brighton 14 

Burgoyne  street,  Dorchester 7 

Barbara  street.  West  Roxbury 3 

Belle  avenue.  West  Roxbury 11 

Bilodeau  road,  Roxbury 2 

Burwood  road.  West  Roxbury 4 

Birch  wood  street.  West  Roxbury 8 

Beecher  street.  West  Roxbury 3 

Bruce  street,  Dorchester 4 

Bishop  street.  West  Roxbury 4 

Boyden  street.  West  Roxbury 2 

Buchanan  road.  West  Roxbury 7 

Bradeen  street.  West  Roxbury 7 

Barclay  road.  West  Roxbury 2 

Bangor  road.  West  Roxbury 2 

Balsam  street,  Dorchester 6 

Burmah  street,  Dorchester 3 

Bourne  street.  West  Roxbury 18 

Bradshaw  street,  Dorchester 6 

Bellflower  street,  Dorchester 5 

Bismarck  street,  West  Roxbury 2 

Barry  park,  Dorchester 1 

Bateman  street.  West  Roxbury  and  Hyde  Park  . . 11 

Berwick  street.  West  Roxbury 3 

Barry  street,  Dorchester 11 

Barnes  avenue.  East  Boston 16 

Brinsley  street,  Dorchester 5 

Bearse  avenue,  Dorchester 6 

Baker  court,  Dorchester 3 

Chestnut  avenue,  Roxbury  and  West  Roxbury  . . 31 

Cooper  street,  Boston 6 

Cleveland  place,  Boston 3 

Corwin  street,  Dorchester '2 
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Chestnut  avenue,  Roxbury 3 

City  View  road,  Brighton 2 

Colliston  road,  Brighton 3 

Cygnet  street,  Brighton 2 

Clevemont  avenue,  Brighton 1 

Cufflin  street,  Brighton 3 

City  Point  court.  South  Boston 1 

Cottage  street.  East  Boston 2 

Champney  street,  Brighton 5 

Cambridge  terrace,  Brighton 3 

Converse  street,  Brighton 4 

Chickatawbut  street,  Dorchester 11 

Chester  street,  Brighton 11 

Cataumet  street.  West  Roxbury 4 

Chestnut  place.  West  Roxbury 1 

Carol  Circle,  West  Roxbury 4 

Cass  street.  West  Roxbury 13 

Cedarcrest  Circle,  West  Roxbury 4 

Cedarcrest  road.  West  Roxbury 2 

Centre  terrace.  West  Roxbury 4 

Conway  street.  West  Roxbury 5 

Crandall  street.  West  Roxbury 3 

Cricket  Lane,  West  Roxbury 11 

Church  street,  Hyde  Park 4 

Carlotta  street,  Dorchester 2 

Catherine  street.  West  Roxbury 9 

Cuthbert  road.  West  Roxbury 1 

Cheswick  road,  Brighton 2 

Constitution  road,  Dorchester 2 

Copley  street.  West  Roxbury  and  Dorchester  ...  4 

Conley  street,  Dorchester 4 

Codman  street,  Dorchester 4 

Colberg  avenue,  West  Roxbury 2 

Crockett  avenue,  Dorchester 9 

Chesbrcugh  road.  West  Roxbury 12 

Caspar  street,  West  Roxbury 6 

Conry  Crescent,  West  Roxbury 3 

Cotuit  street.  West  Roxbury 3 

Cowing  street.  West  Roxbury 2 

Caryll  street,  Dorchester 8 

Corman  road,  Dorchester 6 

Cheryl  Lane,  Hyde  Park 3 

Cedar  park,  Roxbury 3 

Chisholm  road.  West  Roxbury 5 

Chisholm  terrace.  West  Roxbury 2 

Corey  road,  Brighton 9 

Cross  town  avenue.  West  Roxbury 8 

Clearwater  Drive,  Dorchester 10 

Canaan  street,  Dorchester 3 

Coleman  street,  Dorchester 9 
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Cherokee  street,  Roxbury 4 

Clarendon  park,  West  Roxbury 1 

Countryside  Drive,  Dorchester 4 

Carlos  street,  Dorchester 2 

Crowell  street,  Dorchester 5 

Callender  street,  Dorchester 23 

Codman  park,  Roxbury 2 

Danbury  road,  Hyde  Park 2 

Dedham  street,  Hyde  Park 7 

DeWolf  street,  Dorchester 2 

Delano  court.  West  Roxbury 1 

Duval  street,  Brighton 3 

Dacia  street,  Roxbury 12 

Davison  street,  Hyde  Park 14 

Donny brook  road,  Brighton 9 

Delhi  street,  Dorchester 11 

Dresser  street.  South  Boston 11 

Delano  park.  West  Roxbury 5 

Dexter  street.  South  Boston 2 

Doncaster  street.  West  Roxbury 6 

Durant  street.  West  Roxbury 4 

Desmond  road,  Dorchester 3 

Durnell  avenue.  West  Roxbury 15 

Duxbury  road,  Dorchester 4 

Doone  avenue,  Dorchester 3 

Durland  street,  Brighton 1 

Dawson  street,  Dorchester 3 

Dorset  street,  Dorchester 6 

Davitt  street,  Dorchester 2 

Daly  street,  Dorchester 5 

Dunster  road.  West  Roxbury 13 

Endicott  court,  Boston 1 

Everett  square,  Brighton 2 

Emelia  terrace.  West  Roxbury  2 

Ellard  road,  Hyde  Park 4 

East  burn  street,  Brighton 5 

Elko  street,  Brighton 4 

Egan  Way,  Brighton 1 

Enfield  street.  West  Roxbury 3 

Eastland  road.  West  Roxbury 10 

Ellery  street.  South  Boston 8 

Ernest  avenue,  Hyde  Park 5 

Earnshaw  street.  West  Roxbury 1 

Esmond  street,  Dorchester 9 

Edson  street,  Dorchester 11 

Elven  road.  West  Roxbury 3 

Ewer  street.  South  Boston 1 

Earl  street.  South  Boston 2 

F oster  street,  Boston 2 

Fottler  road,  Dorchester 6 
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Fleet  street,  Boston 5 

Falkland  street,  Brighton 7 

Franclaire  Drive,  West  Roxbury 4 

Flavia  street,  Dorchester 3 

Furbush  road.  West  Roxbury 5 

Fawndale  road.  West  Roxbury  6 

Fessenden  street.  West  Roxbury 2 

Franklin  court,  Dorchester 3 

Fairfax  street,  Dorchester 5 

Filomena  road.  West  Roxbury 2 

Fairview  street.  West  Roxbury 11 

Fossdale  road,  Dorchester 3 

Fruean  place,  Dorchester 1 

Frazer  street,  Dorchester 2 

Fenton  street,  Dorchester 5 

Freeman  avenue,  West  Roxbury 6 

Fernboro  street,  Dorchester 4 

Forestvale  road,  Hyde  Park 3 

Fifield  street,  Dorchester 5 

Greenough  Lane,  Boston 1 1 tw.  unit 

Garfield  avenue,  Hyde  Park 24 

Gladeside  terrace,  Dorchester 1 

Gardner  place,  Roxbury 1 

Gem  avenue,  Brighton 1 

Griggs  place,  Brighton 2 

Grace  court.  South  Boston 1 

Gustin  street.  South  Boston 3 

Glencoe  street,  Brighton 9 

Gerrish  street,  Brighton 5 

Greylock  road,  Brighton 5 

Groom  street,  Dorchester 2 

Glenside  avenue.  West  Roxbury 3 

Germania  street.  West  Roxbury 5 

Garner  road,  Dorchester 5 

Gloria  road.  West  Roxbury 4 

Grouse  street.  West  Roxbury 2 

Ginita  street,  Dorchester 1 

Gene  street,  Dorchester 3 

Grew  avenue.  West  Roxbury 5 

Glover  place,  Dorchester 1 

Goodrich  road.  West  Roxbury 4 

Greenough  park.  West  Roxbury 1 

Green  view  avenue.  West  Roxbury 4 

Grove  terrace,  Hyde  Park 1 

Garfield  place,  Hyde  Park 2 

Grayson  street,  Dorchester 5 

Grey  mere  road,  Brighton 2 

Glenhill  road,  Dorchester 5 

Gardenside  street.  West  Roxbury 4 

Granger  street,  Dorchester 4 
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Glen  cliff  road,  West  Roxbury 
Grew  Hill  road,  West  Roxbury  . 

Gore  street,  Roxbury 

Grovenor  road,  West  Roxbury  . 

Hagar  street.  West  Roxbury 

Hanover  avenue,  Boston  .... 

Harris  street,  Boston 

Hopedale  street,  Brighton  .... 

Hollis  place,  Brighton 

Haskell  street,  Brighton  .... 

Holmes  street,  Brighton  .... 

Hobson  street.  West  Roxbury 
Houghton  street,  Dorchester 
Halborn  street,  Dorchester  .... 
Higgins  street,  Brighton  .... 
Hichborn  street,  Brighton  .... 
Harvester  street,  Brighton  .... 
Hoffman  street,  Roxbury  .... 
Hillsdale  street,  Dorchester 
Hackensack  Circle,  West  Roxbury  . 
Havana  street.  West  Roxbury  . 

Hebron  street,  Dorchester  and  Hyde  Park 
Hodgdon  terrace,  West  Roxbury 
Holbrook  avenue,  Dorchester 
Hamlet  street,  Dorchester  .... 
Hillview  avenue,  West  Roxbury 
Hartlawn  road.  West  Roxbury  . 

Haslet  street.  West  Roxbury 
Hillsboro  street,  Dorchester 
Hannon  street,  Dorchester  .... 
Hinsdale  street,  Boston  .... 
Horne  street,  Hyde  Park  .... 
Hatton  Footway,  Dorchester 
Halliday  street.  West  Roxbury  . 

High  View  avenue.  West  Roxbury 
Holbrook  street.  West  Roxbury 
Heron  street.  West  Roxbury 
Hartland  street,  Dorchester 
Hartwell  street,  Roxbury  .... 
High  street,  Dorchester  .... 
Hayes  street.  East  Boston  .... 
Islington  street,  Brighton  .... 
Ingleside  street,  Roxbury  .... 
Jamestown  terrace,  Dorchester  . 

Jewett  street.  West  Roxbury 

Johnson  terrace,  Dorchester 

Jaeger  terrace.  West  Roxbury 

Jeffers  street.  West  Roxbury 

Kilsyth  road,  Brighton  . . . . 

Kinross  road,  Brighton  .... 


I I 


1 

3 
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Kemble  place,  South  Boston 1 

Kristin  court,  Hyde  Park 1 

Kingsboro  park.  West  Roxbury 4 

Keenan  road,  Brighton 3 

Kerna  road.  West  Roxbury 3 

Kittredge  street.  West  Roxbury 12 

Keane  road.  West  Roxbury 5 

Kingsley  street,  Brighton 3 

Kershaw  road.  West  Roxbury 1 

Kineo  street,  Dorchester  . 3 

Kirkwood  road,  Brighton 8 

Keystone  street,  West  Roxbury 11 

Kimball  street,  Dorchester 4 

Lambert  street,  Roxbury 5 

Linden  street.  South  Boston 2 

Loring  street,  South  Boston 2 

Lawrence  place,  Brighton 2 

LaRose  place,  Brighton 2 

Litchfield  street,  Brighton 14 

Lothrop  street,  Brighton 3 

Lanark  road,  Brighton 11 

Lark  street.  South  Boston 3 

Lilly  street.  South  Boston 1 

Lauten  place.  South  Boston 1 

Linley  terrace.  South  Boston 1 

Lincoln  street,  Hyde  Park 8 

Larkhill  road.  West  Roxbury 4 

Linnet  street.  West  Roxbury 6 

Ledgewood  road.  West  Roxbury 4 

Lafield  street,  Dorchester 3 

Leamington  road,  Brighton 7 

Lester  place.  West  Roxbury 3 

Long  avenue,  Brighton 7 

Lyne  road,  Brighton 2 

Landseer  terrace.  West  Roxbury 1 

Leyden  street,  East  Boston 29 

Linwood  square,  Roxbury 4 

Margaret  street,  Boston 3 

Montello  street,  Dorchester 3 

Milwood  street,  Dorchester 7 

Maloney  street.  West  Roxbury 1 

Myles  Standish  road.  West  Roxbury  ....  3 

Mead  street,  Brighton 2 

Mozart  street,  Roxbury 10 

Morrow  road,  Brighton 3 

Madeline  street,  Brighton 5 

Mercer  street,  Hyde  Park 2 

Mercer  street.  South  Boston 6 

MacDonald  street,  Hyde  Park 3 

Mitchell  street.  South  Boston 3 
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Mackin  street,  Brighton 2 

Myrtlebank  avenue,  Dorchester 9 

Malbert  road,  Brighton 4 

Mendelssohn  street.  West  Roxbury 5 

Moreland  street.  West  Roxbury 9 

Moville  street.  West  Roxbury 5 

March  Way,  West  Roxbury 1 

Maynard  street.  West  Roxbury 10 

Miami  avenue.  West  Roxbury 4 

Metcalf  street.  West  Roxbury 2 

Madison  street,  Hyde  Park 2 

Mallard  avenue,  Dorchester 4 

Mascoma  street,  Dorchester 4 

Maple  street.  West  Roxbury 16 

Magnolia  place,  Dorchester 1 

Melvin  avenue,  Brighton 3 

Metropolitan  Circle,  West  Roxbury 1 

Marlin  Way,  Dorchester 2 

Maxwell  street,  Dorchester 7 

Mora  street,  Dorchester 10 

Maple  street,  Roxbury 10 

Maple  Lane,  West  Roxbury 2 

Millet  street,  Dorchester 18 

Morton  place,  Roxbury 1 

McKone  street,  Dorchester 6 

McLellan  street,  Dorchester 10 

North  Bennet  street,  Boston 7 

North  Margin  street,  Boston 9 

Norwood  street,  Dorchester 7 

Norris  road,  Hyde  Park 2 

National  street.  South  Boston 4 

Nantasket  avenue,  Brighton 4 

Newton  street,  Brighton 18 

Newcastle  road,  Brighton 7 

Niles  street,  Brighton 2 

Newhall  place,  Dorchester 1 

Neillian  Crescent,  West  Roxbury 5 

Napier  Park,  Dorchester 1 

Oakwood  street,  Hyde  Park 4 

Orchard  street,  Hyde  Park 3 

Old  Morton  street,  Dorchester 8 

Oak  Square  avenue,  Brighton 7 

O’Neil  place,  Brighton 1 

Olivia  road,  Brighton 2 

Oakcrest  road,  Hyde  Park 7 

Oakland  street,  Roxbury 3 

Ophir  street.  West  Roxbury 4 

Orchard  street.  West  Roxbury 13 

Orchard  road,  Brighton 1 

Owen  street,  Dorchester 2 
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Park  street,  Hyde  Park 4 

Pine  Lodge  road,  West  Roxbury 4 

Portsmouth  street,  Brighton 5 

Philbrick  street.  West  Roxbury 4 

Plain  street,  Dorchester 5 

Prospect  park,  Hyde  Park 2 

Parkland  street,  Brighton 3 

Price  road,  Brighton 2 

Platt  road,  Brighton 1 

Payne  street,  Dorchester 1 

Poydras  street,  Hyde  Park 6 

Pomeroy  street,  Brighton 1 

Prescott  place,  Brighton 1 

Palfrey  street.  West  Roxbury 1 

Pine  avenue,  Hyde  Park 2 

Pinecliff  road.  West  Roxbury 2 

Pinefield  road,  Hyde  Park 4 

Porter  terrace.  West  Roxbury 2 

Pinedale  road,  West  Roxbury 5 

Preston  road.  West  Roxbury 3 

Pomfret  street.  West  Roxbury 6 

Pine  Field  Lane,  Hyde  Park 1 

Paul  Gore  terrace.  West  Roxbury 1 

Philip  street,  Dorchester 1 

Packard  avenue,  Dorchester 5 

Paula  road,  Dorchester 1 

Pine  terrace,  Hyde  Park 1 

Portina  road,  Brighton 5 

Perabo  terrace.  West  Roxbury 1 

Parley  Vale,  West  Roxbury 6 

Park  place.  West  Roxbury 3 

Pond  View  avenue.  West  Roxbury 2 

Princeton  street.  East  Boston 28 

Quincy  place,  Roxbury 1 

Ridlon  road,  Hyde  Park  and  Dorchester  ....  8 

Rosebery  road,  Hyde  Park 6 

Ruxton  road,  Dorchester 2 

Rugg  road,  Brighton 6 

Royal  street,  Brighton 6 

Rena  street,  Brighton 4 

Rawson  street,  South  Boston 3 

Ralston  road,  Hyde  Park 2 

Raynes  road,  Hyde  Park 2 

Ransom  road,  Brighton 5 

Russett  road.  West  Roxbury 19 

Riverview  road,  Brighton 11 

Red  Pine  road,  Hyde  Park 2 

Richardson  street,  Brighton 4 

Ryan  road,  Brighton 2 

Rosaria  street,  Dorchester 3 
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Rockne  avenue,  Dorchester 9 

Rockview  terrace,  West  Roxbury 1 

Rockwood  terrace.  West  Roxbury 4 

Ramsdell  avenue.  West  Roxbury 5 

Richview  street,  Dorchester 9 

Rendall  road.  West  Roxbury 3 

Railroad  street.  West  Roxbury 6 

Ronan  street,  Dorchester 3 

Romar  terrace,  Roxbury 1 

Ridgecrest  Drive,  West  Roxbury 3 

Rand  place,  Roxbury 1 

Rawston  road.  West  Roxbury 3 

Seager  court,  Brighton 1 

Shepard  place,  Brighton 10 

South  Waverly  street,  Brighton 5 

School  street,  Brighton 2 

Summit  avenue,  Brighton 10 

Surry  street,  Brighton 9 

Saybrook  street,  Brighton 9 

Spring  Valley  road.  West  Roxbury 3 

Selkirk  road,  Brighton 5 

Southern  avenue,  Dorchester 12 

Spaulding  street.  West  Roxbury 3 

Sheridan  street.  West  Roxbury 14 

Solaris  road,  Hyde  Park 5 

Sherwood  street.  West  Roxbury 10 

Scribner  road,  Hyde  Park 1 

Sunnyside  street,  Hyde  Park 11 

Salutation  street,  Boston 3 

Senders  court,  Hyde  Park 3 

Stillman  street,  Boston 4 

Sumner  terrace,  Doi  Chester 1 

Stonehill  road,  Hyde  Park 7 

Snow  street,  Brighton 5 

Sanford  street,  Dorchester 8 

Shanahan  place.  West  Roxbury 1 

Stafford  street,  Roxbury 2 

Scottfield  road,  Brighton 3 

Sorrento  street,  Brighton 2 

St.  John  street.  West  Roxbury 7 

Sherman  street.  West  Roxbury 3 

Spring  Hill  road,  Hyde  Park 4 

Seymour  street.  West  Roxbury 9 

Spring  Park  avenue,  West  Roxbury 14 

St.  Peter  street.  West  Roxbury 4 

Sylvia  street.  West  Roxbury 1 

Schortmann’s  terrace.  West  Roxbury  ....  2 

Sheldon  street.  West  Roxbury 4 

Sefton  street,  Hyde  Park 5 

Stock  street,  Dorchester 4 
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Storey  place,  West  Roxbury 3 

Sylvester  road,  Dorchester 5 

St.  Gregory  street,  Dorchester 11 

Sawyer  terrace,  Brighton 2 

Semont  road,  Dorchester 5 

Sexton  court,  Dorchester 1 

Stow  road,  Dorchester 4 

Sea  View  terrace,  Dorchester 1 

Selden  street,  Dorchester 6 

Temple  street,  Dorchester 7 

Toledo  terrace,  Dorchester 3 

Town  street,  Hyde  Park 3 

Tilesboro  street,  Dorchester 3 

Temple  terrace,  West  Roxbury 2 

Tucker  street,  Dorchester 3 

Tip  Top  street,  Brighton 3 

Trent  street,  Dorchester 1 

Tesla  street,  Dorchester 3 

Theodore  street,  Dorchester 6 

Tupelo  street,  Roxbury 2 

Thompson  street,  Hyde  Park 3 

Unity  court,  Boston 2 

Unity  street,  Boston 3 

Undine  road,  Brighton 12 

Upcrest  road,  Brighton 3 

Vanderbilt  avenue,  Hyde  Park 3 

Vineland  street,  Brighton 9 

Vogel  street.  West  Roxbury 12 

View  South  avenue.  West  Roxbury 1 

Vera  street,  Dorchester 3 

Waterloo  street,  Hyde  Park 3 

Winborough  street,  Hyde  Park 4 

Weeks  avenue.  West  Roxbury 5 

Wesley  place,  Boston 2 

Webster  place,  Boston 1 

Waverly  street,  Brighton 5 

Warren  park,  Hyde  Park 2 

Wadsworth  street,  Brighton 5 

Way  street,  Hyde  Park 1 

Wolcott  court,  Hyde  Park 4 

Wait  street,  Roxbury 7 

Wiltshire  road,  Brighton 5 

Wayne  street,  Roxbury 5 

Wyman  street,  Roxbury 12 

Wingate  road,  Hyde  Park 3 

Wolcott  street,  Hyde  Park 4 

Webley  street,  Brighton 2 

Winchester  terrace.  West  Roxbury 2 

Wilmot  street.  West  Roxbury 3 

Way  burn  road.  West  Roxbury 5 
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West  Seventh  street,  South  Boston 7 

Woodbourne  road,  West  Roxbury 4 

Wren  street,  West  Roxbury 21 

Wedgemere  road.  West  Roxbury 4 

Westglow  street,  Dorchester 14 

Wrentham  street,  Dorchester 20 


Whipple  avenue.  West  Roxbury 
Waterman  road.  West  Roxbury 
Woodbrier  road.  West  Roxbury 
West  Park  street,  Dorchester 
Winter  street,  Hyde  Park  . 
Wave  avenue,  Dorchester  . 
Walnut  street.  West  Roxbury 
Yale  terrace,  West  Roxbury 


CO»OCOCOCO»— ICOCO 
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STREET  LIGHTING— CODE  ENFORCEMENT 

AREA 

A survey  of  lighting  conditions  in  Area  2 of  the  Code 
Enforcement  Program  has  indicated  that  only  8 percent 
of  the  residential  streets  in  the  area  have  modern  mer- 
cury vapor  lighting  units  that  meet  our  current  stan- 
dards. The  remaining  streets  have  incandescent  units 
that  are  considered  obsolete  and  which  have  been  de- 
leted from  the  list  of  standard  equipment  available  for 
new  installations  by  the  Boston  Edison  Company. 

Our  study  of  the  lighting  in  this  area  has  indicated  that 
over  40  percent  of  the  residential  streets  have  overhead 
wires  connected  to  concrete  posts.  This  type  of  installa- 
tion, in  general  was  objectional  to  the  residents  at  the 
time  of  installation  and  was  the  result  of  a compromise. 
The  units  have  been  in  service  approximately  14  years 
and  were  installed  to  replace  gas  lamps  in  the  area. 

Our  records  indicated  that  a large  number  of  gas 
lamps  on  these  streets  were  providing  insufficient  light 
and  requests  were  made  to  replace  the  units  with  electric 
facilities.  A study  of  the  area  indicated  that  when  the 
original  installation  of  power  facilities  was  made  it  was 
considered  a prime  residential  area  and  the  disfiguring 
wood  poles  and  overhead  wires  were  installed  on  the 
rear  lot  line  out  of  sight  of  the  roadway. 

The  necessity  for  installing  the  electric  street  lighting 
units  on  streets  without  existing  electric  facilities  was  a 
matter  requiring  considerable  study  of  both  the  city  and 
the  Boston  Edison  Company. 

The  tremendous  scope  of  the  gas  lamp  replacement 
program,  over  140  miles  of  lighting,  and  the  speed  with 
which  it  was  to  be  accom.plished  was  a cause  of  concern 
to  the  Boston  Edison  Company.  They  made  a recom- 
mendation for  the  installation  of  wood  poles  with  over- 
head wiring. 
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City-Owned  Street  Lights 

111  1966  orders  were  issued  for  the  installation  cf  7,CC0 
lumen  lamps  on  the  following  streets  with  city-owned 
lighting  units: 

Blue  Ledge  terrace,  West  Roxbury 3 

Blue  Ledge  Drive,  West  Roxbury 21 

Camelot  court,  Brighton 6 

Highcrest  terrace.  West  Roxbury 5 

Highcrest  road.  West  Roxbury 18 

High  Point  Village,  West  Roxbury 24 

Hammond  street,  Roxbury 8 

Lake  Shore  road,  Brighton 8 

Northfield  street,  Roxbury 7 

Pembroke  street,  Boston 6 

Sussex  street,  Roxbury 5 

Warwick  street,  Roxbury 9 

Westminster  street,  Roxbury 5 

Windsor  street,  Roxbury 5 

In  1966  orders  were  issued  for  the  installation  of 
20,000  lumen  lamps  on  the  following  streets  with  city- 
owned  lighting  units: 

Commonwealth  avenue,  Boston 104 

Cambridge  street,  Boston 4 

New  Sudbury  street,  Boston 9 

Tremont  street,  Boston 27  and 

1 twilight 
unit 
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Mercury  Vapor  Lighting  Projects 

111  1966  orders  were  issued  for  the  installation  of  7,000 
lumen  lamps  and  the  replacement  of  old  lighting  units 
on  the  following  streets: 

Academy  Hill  road,  Brighton 8 

Armandine  street,  Dorchester 11 

Breed  street.  East  Boston 10 

C street,  South  Boston 22 

Canterbury  street.  West  Roxbury 44 

Dighton  street,  Brighton 8 

Danube  street,  Dorchester 6 

Endicott  street,  Boston 10 

East  Third  street.  South  Boston 35 

Elm  Hill  park,  Roxbury 5 

East  Second  street,  South  Boston 36 

Everett  street,  Brighton 35 

East  Sixth  street,  South  Boston 40 

Emerson  street.  South  Boston 22 

East  Fifth  street,  South  Boston 41 

Flaherty  Way,  South  Boston 1 

Fargo  street.  South  Boston 14 

Glenway  street,  Dorchester 19 

Greenwood  street,  Dorchester 22 

Henshaw  street,  Brighton 6 

Hunneman  street,  Roxbury 11 

Intervale  street,  Dorchester 2 

June  street,  Roxbury 3 

Milton  street,  Dorchester 23 

Matthew  street,  Dorchester 2 

Middle  street.  South  Boston 7 

Maxwell  street,  Dorchester 5 

Morton  street.  West  Roxbury 9 

Medfield  street,  Boston 4 

Nonantum  street,  Brighton 15 

Needham  road,  Hyde  Park 7 

N street.  South  Boston 9 

Old  Harbor  street.  South  Boston 13 

Orient  avenue.  East  Boston 3 

Parmenter  street,  Boston 2 

Prescott  street.  East  Boston 6 

Quint  avenue,  Brighton 8 

Richmond  street,  Boston 2 

Richards  street.  South  Boston 2 

Readville  street,  Hyde  Park 19 

Russett  road.  West  Roxbury 2 

Randall  street,  Boston 3 

Sleeper  street.  South  Boston 10 

Stanton  street,  Dorchester 9 
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Selden  street,  Dorchester 8 

South  Walter  street,  West  Roxbury 1 

Tuttle  street,  Dorchester 10 

Vine  street,  Roxbury 4 

Westford  street,  Brighton 6 

Webster  street,  Hyde  Park 8 

Whitfield  street,  Dorchester 16 

West  Fifth  street.  South  Boston 12 

Wilmington  avenue,  Dorchester 6 


Mercury  Vapor  Lighting  Projects 

In  1966  orders  were  issued  for  the  installation  of 

11.000  lumen  lamps  and  the  replacement  of  old  lighting 
units  on  the  following  streets: 

Condor  street,  East  Boston 23 

In  1966  orders  were  issued  for  the  installation  of 

20.000  lumen  lamps  and  the  replacement  of  old  lighting 
units  on  the  following  streets: 


Centre  street,  Roxbury 1 

Commonwealth  avenue,  Brighton 64 

Dorchester  avenue,  Dorchester 43 

Farragut  road,  South  Boston 15 

Faneuil  street,  Brighton 46 

Glenway  street,  Dorchester 1 

Massachusetts  avenue,  Boston 15 

Morton  street,  West  Roxbury 1 

North  Bennet  street,  Boston 1 

twilight  unit 

Richards  street.  South  Boston 1 

Washington  street,  Dorchester 10 


Gas  Lamp  Program 

During  the  year  1966  there  were  approximately  399 
gas  lamps  maintained  by  the  City  of  Boston.  There 
were  63  gas  lamps  installed  for  the  year  1966  in  the 
Beacon  Hill  Historical  District. 


Maintenance  of  Police  Spotlights 

During  the  year  1966  there  were  approximately  100 
police  spotlights  maintained  by  the  City  of  Boston. 
There  were  3 police  spotlights  installed  for  the  }^ear  1966. 
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TABLE  5 

DETAILS  OF  EXPENDITURES  ON  TIDEWATER  BRIDGES  FOR  THE 

YEAR  1966 


Bridge 

Drawtenders’ 
Salaries,  etc. 

Mechanics’ 

Wages 

Materials 

Repair 

Bills 

Supplies, 

Utilities, 

etc. 

Totals 

Chelsea  Street 

$81,525  23 

$1  748  10 

$87  86 

$2,950  75 

$695  63 

$87,007  57 

Congress  Street 

14,310  00 

1,660  66 

152  06 

none 

204  94 

16,327  66 

Malden 

13,420  32 

426  20 

15  64 

none 

538  67 

14,400  83 

Andrew  P.  McArdle. . . . 

94,265  15 

2,773  80 

274  04 

none 

1,677  49 

98,990  48 

Northern  Avenue 

89,328  30 

16,087  80 

1,947  15 

1,166  30 

2,080  79 

110,610  34 

Summer  Street 

(Fort  Point  Channel) 

none 

9,465  60 

1,667  24 

none 

none 

11,132  84 

Summer  Street,  L Street 
(Reserved  Channel) 

55,239  26 

6,104  50 

597  85 

none 

840  92 

62,782  53 

Totals 

$348,088  26 

$38,266  66 

$4,741  84 

$4,117  05 

$6,038  44 

$401,252  25 

lOS 
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TABLE  7 

EXPENDITURES  ON  INLAND  BRIDGES  DURING 
THE  YEAR  1966 

Labor  Materials  Total 

$40,361  74  $6,252  22  $46,613  96 

The  above  figures  represent  total  cost  of  maintenance 
repairs  on  inland  bridges. 

TABLE  8 

BRIDGE  MAINTENANCE  WORK  PERFORMED 
IN  1966  UNDER  CONTRACT 

Chelsea  Street  Bridge — Repairs  and  painting 

the  counterweight  of  bridge  ....  $14,400 

Northern  Avenue  Bridge — Repairs  to  tank 

room  foundation $14,450 

Northern  Avenue  Bridge — Redecking  north 

roadway  and  sidewalk  of  drawspan  . . $35,600 

Northern  Avenue  Bridge — Redecking  south 

roadway  and  sidewalk  of  drawspan  . . $39,125 

Summer  Street  Bridge,  over  Fort  Point 
Channel — Redecking  south  roadway  of 

drawspan $15,000 

Fairmount  Avenue  Bridge,  Hyde  Park — Re- 
build the  decking  and  sidewalks  . . . $31,447  50 

Broadway  Bridge,  over  Fort  Point  Channel — 

Painting  and  alterations $73,309 

Total $223,331  50 

TABLE  9 

STREET  CLEANING  CONTRACT  AWARDED  IN  1966 

Cleaning  streets  with  mechanical  sweepers  in 
parts  of  District  1,  M & M Contracting  Com- 
pany   $178,993  32 

TABLE  10 

PATCHING  CONTRACTS  AWARDED  1966 

Repairs  to  defective  sidewalks,  John  J.  Botti 

Company,  Inc $173,725  00 

Repairs  to  roadway.  Hot  Top  Pavements,  Inc.  170,327  50 

Repairs  to  roadway.  Hot  Top  Pavements,  Inc.  143,655  00 


Total 


. $487,707  50 
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CONTRACT  AWARDED  1965,  COMPLETED  IN  1966 


Repairs  to  roadways,  Hot  Top  Pavements,  Inc.  $139,650 
Repairs  to  sidewalks,  John  J.  Botti  Company, 

Inc 82,125 


Total $221,775 


TABLE  II 


CONTRACT  PATCHING  QUANTITIES  FOR  1966 


Sidewalks  (artificial  stone)  . 

Concrete  base 

Edgestone  reset 

Bituminous  concrete  patch  (base  and 

top)  

Catch  basins  remodeled 
Pavement  adjacent  (top  only)  . 
Boxes  reset 


318,000  square  feet 
50  cubic  yards 
1,500  lineal  feet 

457,475  square  feet 
3 

30,000  square  feet 
500 
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TABLE  12 

CHAPTER  90  PROJECTS,  1966 


Street 


Limits 


Harvard  avenue 
Cambridge  street 
P'aneuil  street 
Walk  Hill  street 
Wood  avenue 


Commonwealth  avenue  to  Cambridge  street  \ 
Union  square  to  Highgate  street  j 

Washington  street  to  Market  street 
Blue  Hill  avenue  to  Hyde  Park  avenue 
River  street  to  Cummins  Highway 


Chapter  90  Project  Started  in  1966, 
TO  BE  Completed  in  1967 

Commonwealth  avenue  Brighton  avenue  to  Raleigh  street 


Total 

“393”  Streets  Constructed  in  1966 

Boxford  terrace  Park  street  to  200  feet  southwesterly 

Camelot  court  Gordon  street  to  Warren  street 

Earnshaw  street  Miami  avenue  to  186  feet  southwesterly 

Gerrish  street  Brooks  street  to  820  feet  northwesterly 

Granite  street  A street  to  Granite  street 

Mt.  Washington  avenue  Granite  street  to  A street 

Newsome  park  Eliot  street  to  dead  end 

Pleasant  Valley  Circle  West  Roxbury  Parkway  to  450  feet  westerly 


Belle  avenue  Baker  street  to  southerly  side  of  Gould  street 

Crane  street  Bradlee  street  to  dead  end 

Fawndale  Road  Extension  From  a point  465  feet  southeast  of  Washington 

street  to  Stellman  road 

Hillis  road  Church  street  to  210  feet  southwesterly 

Macullar  road  Ansonia  street  to  300  feet  southeasterly 

Red  Pine  road  Milton  avenue  to  260  feet  southwesterly 

Salman  street  Cross  town  avenue  to  Stimson  street 

Slocum  Road  Extension  From  approximately  250  feet  southeast  of 

Surrey  Hill  Lane  to  approximately  480  feet 
northeasterly 

Stone  terrace  Gallivan  Boulevard  to  Cemetery  Lane 


Chesterfield  street 
Crest  street 
Desmond  road 
Ethel  street 

Imbaro  road 
Irena  road 

Monterey  avenue 
Ralston  road 


Vallaro  road  to  Manila  avenue 
Houston  street  to  Kirk  street 
River  street  to  Riverdale  road 
Malverna  road  to  approximately  82  feet  south- 
easterly of  Granada  avenue 
Norton  street  to  southwesterly  to  end 
Adams  street  approximately  160  feet  north- 
westerly and  westerly 
Savannah  avenue  to  Orlando  street 
Taunton  avenue  to  Ralwood  road 


Total 


Branch  street 
Charter  street 
Cleveland  place 
Cooper  street 
Endicott  street 
Fleet  street 
Garden  Court  street 
Hanover  avenue 


Streets  Reconstructed  in  1966 

Charles  street  to  Spruce  street 
Hanover  street  to  Commercial  street 
Margaret  street  to  Snow  Hill  street 
Washington  Street  North  to  Salem  street 
Cross  street  to  Keany  square 
Hanover  street  to  Commercial  street 
Prince  street  to  Fleet  street 
North  street  to  Hanover  street 


Contract 

Amount 

872,690  40 
129,215  00 
151,777  25 
95,570  75 


754,559  50 


81,203,812  90 


8123,536  25 


129,988  25 


121,405  35 


8374,929  85 
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Street 

Harris  street 
Margaret  street 
Moon  street 
jMyrtle  street 
North  Bennet  street 
North  Margin  street 

Barmen  ter  street 
l^embroke  street 
Prince  street 
Salutation  street 
Stillman  street 
Tileston  street 
Unity  street 
West  Cedar  street 

Academy  Hill  road 

Bennett  street 
Bostonia  avenue 
Braemore  road 
Brayton  road 
Breck  avenue 
Cufflin  street 
Franklin  street 
Hopedale  street 

Kinross  road 
Madeline  street 
IMurdock  street 
Orchard  road 
Orkney  road 
Ransom  road 
Saunders  street 
Scottfield  road 
Surrey  street 

Dabney  street 
Fenno  street 
Hansford  street 
Kensington  park 

St.  Richard  street 
Warren  Street  widening 

Bennington  street 
Cambria  street 
Dalton  street 
Dorchester  avenue 

Roslindale  square 
Scotia  street 

Brahms  street 
Colberg  avenue 
Edgemere  road 
Hawthorne  street 
Houston  street 
jVIaple  street 
Russett  road 
Stimson  street 
Tennyson  street 
WoociVjrier  road 


Limits 

North  street  to  Hanover  street 
Sheafe  street  to  Prince  street 
North  square  to  Fleet  street 
Hancock  street  to  Revere  street 
Salem  street  to  Hanover  street 
Stillman  street  to  Lafayette  street  to  Endicott 
street 

Hanover  street  to  Salem  street 
Warren  avenue  to  Tremont  street 
Hanover  street  to  North  square 
Hanover  street  to  Commercial  street 
Endicott  street  to  Salem  street 
Salem  street  to  Hanover  street 
Tileston  street  to  Charter  street 
Cambridge  street  to  Pinckney  street 

Washington  street  to  75  feet  beyond  Rush- 
more  street 

Parsons  street  to  South  Hobart  street 
Breck  avenue  to  beyond  Regal  street 
Commonwealth  avenue  to  Chiswick  road 
Breck  avenue  to  Newton  Line 
Washington  street  to  Brayton  road 
Nonantum  street  to  Tremont  street 
Lincoln  street  to  Alcott  street 
North  Harvard  street  to  beyond  Windom 
street 

Commonwealth  avenue  to  Sutherland  road 
Faneuil  street  to  Harriet  street 
Cambridge  street  to  450  feet  northeasterly 
Corey  road  to  Brookline  line 
Sutherland  road  to  Strathmore  road 
Colborne  road  to  Claymoss  road 
Cambridge  street  to  North  Beacon  street 
Commonwealth  avenue  to  Kelton  street 
Market  street  to  Foster  street 

Fountain  street  to  Regent  street 
Walnut  avenue  196  feet  easterly 
Warren  street  155  feet  westerly 
Rockland  street  230  feet  northerly  and  200 
feet  southerly 

Walnut  avenue  350  feet  easterly 
Dale  street  to  Walnut  avenue 

At  Neptune  road 
Bridge  to  250  feet  westerly 
Belvidere  street  to  bridge 
160  feet  north  of  Lincoln  street  to  Talbot 
avenue 

Dalton  street  to  180  feet  westerly 

Washington  street  to  Nikisch  avenue 

Belgrade  avenue  to  Beech  street 

850  feet  southeast  of  Washington  street  to  end 

Heathcote  street  to  Sycamore  street 

Montview  street  to  Grayfield  street 

Centre  street  to  Weld  street 

Esther  road  to  Brookline  line 

Centre  street  to  Washington  street 

Emmonsdale  street  to  La  Grange  street 

Centre  street  to  end 


Contract 

Amount 


$263,315  37 


224,329  40 


211,705  50 


137,852  45 


243,997  50 
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Street 

Alger  street 
C street 

East  Second  street 
East  Sixth  street 
East  Third  street 
East  Third  street 
Middle  street 
Sleeper  street 

Belnel  road 
Coronado  road 
Davison  street 
Friendship  road 
Hopewell  road 
Metropolitan  avenue 
Park  street 
Pleasantview  street 


Armandine  street 
Bla,nche  street 
Chickatawbut  street 
Elm  street 
Green  Hill  street 
Lorna  road 
Owencroft  road 
Parkman  street 
Plain  street 
Rockwell  street 
Shenandoah  street 
Spencer  street 
Wilmington  avenue 

Galena  street 


Kensington  street 
Mayfair  street 
Washington  Park  Boulevard 


Ardee  street 
Coleridge  street 

Gove  street 
Havre  street 
London  street 
McKay  place 
Paris  street 
Wordsworth  street 


Blossom  street 


Limits 

Dorchester  avenue  to  end 
West  First  street  to  370  feet  north  of  Fargo 
street 

N street  to  Farragut  road 
H street  to  K street 
L street  to  M street 
N street  tc  Farragut  road 
Dorchester  avenue  to  Dorchester  street 
Congress  street  to  Northern  avenue 


Osceola  street  to  Poydras  street 
Osceola  street  to  Belnel  road 
Fairmount  avenue  to  Arlington  street 
Osceola  street  to  Belnel  road 
Osceola  street  to  Belnel  road 
River  street  to  Riverside  square 
Arlington  street  to  Westminster  street 
Cummins  Highway  to  Roanoke  road 


Milton  avenue  to  Washington  street 
Green  Hill  street  to  Everdean  street 
Glide  street  to  Neponset  avenue 
Everett  street  to  railroad 
Mill  street  to  Blanche  street 
Morton  street  to  Tiverton  road 
Gallivan  Boulevard  to  Crcftland  avenue 
Adams  street  to  Sturtevant  street 
Chickatawbut  street  to  Pierce  avenue 
Milton  avenue  to  Washington  street 
Carruth  street  to  Wessex  street 
Talbot  avenue  to  Park  street 
Gallivan  Boulevard  to  Milton  avenue 


Washington  Park  Boulevard  southwesterly  to 
Elmore  street,  and  Washington  Park  Boule- 
vard northeasterly  to  Kingsbury  street 

Washington  Park  Boulevard  100  feet  south- 
westerly 

Washington  Park  Boulevard  100  feet  south- 
westerly 

Walnut  avenue  to  Washington  street 


Everett  street  to  Maverick  street 
Byron  street  to  207  feet  northeast  of  Words- 
worth street 

Meridian  street  to  Bremen  street 
Meridian  street  to  Maverick  street 
Decatur  street  to  Meridian  street 
Maverick  street  to  end 
Porter  street  to  Meridian  street 
Coleridge  street  to  beyond  Cowper  street 


Cambridge  street  to  approximately  850  feet 
northerly 


Contract 

Amount 

$188,504  50 

168,693  50 


193,441  15 
281,560  00 

78,897  25 
10,190  00 
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Street 


Limits 


Allston  street 
Arlington  street 

Bennett  street 
Bennett  street 
Bra>'ton  road 
Englewood  avenue 
Leicester  street 
Riverv’iew  road 
Shepard  street 


Vinal  street  to  Kelton  street 
Parsons  street  to  300  feet  east  of  South 
Hobart  street 

Market  street  to  Parsons  street 
South  Hobart  street  to  Oakland  street 
Kenrick  street  to  Breck  road 
Chestnut  Hill  avenue  to  Brookline  line 
Washington  street  to  Arlington  street 
Brooks  street  to  Parsons  street 
Washington  street  to  Union  street 


Langle}’  road 

^laplewood  street 

St.  Theresa  avenue 
Total 


Washington  street  to  560  feet  east  of  Breck 
avenue 

Theresa  avenue  to  72  feet  southeast  of  Searle 
road 

Maplewood  street  to  Crockers  Lane 


Dover  street 
Herald  street 
Shawmut  avenue 
Tremont  street 
Millicent  Way 

Castle  court 
Emerald  court 

Paul  place 
Village  court 

Edson  street 
Harley  street 


Awarded  in  1966,  To  Be  Completed  in  1967 

Tremcnt  street  to  Shawmut  avenue 
Tremont  street  to  Shawmut  avenue 
Herald  street  to  Dover  street 
Herald  street  to  Dover  street 
Paul  place  to  Shawmut  avenue  with  an  arm 
southerl}"  to  Dover  street 
Dover  street  to  Emerald  court 
Shawmut  avenue  westerly  and  northerly  to 
dead  end 

Herald  street  to  Shawmut  avenue 
Dover  street  to  dead  end 

Norfolk  street  to  ^Milton  avenue 
Welles  avenue  to  Roslin  street 


Itasca  street 

Jacob  street 
Non\*ood  street 
Rexford  street 
Semont  read 
Temple  street 


Cummins  Highway  to  150  feet  southwesterly 
of  ]Messinger  street 
Ballou  avenue  to  Jones  avenue 
Conley  street  to  Telman  street 
Cummins  Highwa}"  to  Blue  Hill  avenue 
Dorchester  avenue  to  St.  !Marks  road 
River  street  to  ^Manchester  street 


Cleveland  place 
Hanover  avenue 
Harris  street 
Margaret  street 
Salutation  street 
Thacher  street 
Wiget  street 
Wiggin  street 
Chain  link  fence  and 


Snow  Hill  street  tc  ^Margaret  street 
North  street  to  Hanev'er  street 
North  street  to  Hanover  street 
Sheafe  street  to  Prince  street 
Hanover  street  to  Commercial  street 
Washington  Street  North  to  Prince  street 
Salem  street  to  Margin  street 
Tileston  street  to  North  Bennet  street 
guard  rail  repairs  throughout  the  city 


Contract 

Amount 


S87,567  25 


10,073  00 
§2,100,126  87 


8218,969  95 


8157,795  00 


847,779  25 
89,800  00 
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TABLE  13 

SUMMARY 


Debris  removed  from  streets 

146,361  cubic  yards 

Salt  spread 

29,626  tons 

Snow  removed  by  City  Forces  . 

52,734  cubic  yards 

Calcium  chloride  spread 

26  tons 

Catch  basins  and  drop  inlets  cleaned . 

3,114 

Lots  cleaned  for  ONI  program  . 
Animals  removed  from  streets  and 

130  lots 

sidewalks 

2,651 

Bridge  sheathing 

6,321  board  feet 

Bridge  decking 

14,740  board  feet 

Bridge  stringers 

5,260  board  feet 

Bridge  sidewalk  planking 

18,756  board  feet 

Painting  of  various  City  structures, 
guardrails,  and  fences 


Table  1 

Table  2 

Table  3 
Table  4 
Table  5 
Table  6 
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APPENDIX  D 

SANITARY  DIVISION 

— Payments  to  Refuse  Collection  Contractors 
(First  Quarter) 

— Payments  to  Refuse  Collection  Contractors 
(Balance) 

— Payments  for  Rental  of  Dumps,  etc. 

— Expenditures 
— Operating  Costs 
— Unit  Costs 
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TABLE  1 

PAYMENTS  TO  REFUSE  COLLECTION  CONTRACTORS,  FIRST  THREE 
MONTHS  — JANUARY,  FEBRUARY,  MARCH 


District 

Contractor 

Total  3 Months 
Payments^ 

lA  Charlestown 

Banco  Corporation 

$16,373  06 

IB  Boston  Proper 

James  A.  Freaney,  Inc 

82,415  55 

2 Jamaica  Plain 

Joseph  Amara  & Sons,  Inc 

45,972  92 

3 Dorchester  (N) 

Jeffries  Disposal  Corporation 

79,030  00 

4 Brighton 

J.  F.  Rvan,  Ine 

64.259  62 

5 South  Boston 

United  Contracting  Companv,  Tnc.,  of  Boston 

29,707  57 

6 West  Roxbnrv 

MAC  Corporation 

58,951  58 

7 Dorchester  (S) 

United  Contracting  Companv,  Inc.,  of  Boston 

81,549  87 

8 Hyde  Park 

Jeffries  Disposal  Corporation 

36,896  70 

9 East  Boston 

Banco  Corporation 

34,700  09 

10  Roxbury 

Dooley  Brothers,  Inc 

57,820  01 

Total  3 Months $587,676  97 


♦Includes  increase  in  labor  costs 


TABLE  2 

PAYMENTS  TO  REFUSE  COLLECTION  CONTRACTORS,  LAST  NINE 
MONTHS  — APRIL  I TO  DECEMBER  31,  INCLUSIVE 


District 

Contractor 

Total  9 Months 
Payments* 

1 A Charlesto'Wn 

Banco  Corporation 

$50,938  34 

IB  Boston  Proper 

.Tames  A.  Freaney,  Inc 

255,216  59 

.Tamaica  Plain  

.To.seph  Amara  A Sons,  Inc 

144,788  79 

S Dorchester  

.Teffries  Disposal  Corporation 

251,571  26 

4 Brighton 

J.  F.  Ryan,  Inc 

205,405  17 

Ft  South  Boston 

United  Contracting  Co.,  Inc.,  of  Boston 

96,620  41 

6 West  Roxbury 

MAC  Corporation 

197,453  59 

7 Dorchester  (S) 

United  Contracting  Co.,  Inc.,  of  Boston 

264,711  19 

.Teffries  Di.sposal  Corporation 

120,065  70 

... 

Q 

Banco  Corporation 

97,711  62 

10  Roxbury 

Dooley  Brothers,  Inc 

189,638  40 

Last  9 Months  Total $1,874,121  06 

First  3 Months  Total 587,676  97 


Last  9 Months  Total $1,874,121  06 

First  3 Months  Total 587,676  97 

Collection  Grand  Total $2,461,798  03 


♦Includes  increase  in  labor  costs 


Payments  fob  Rental  op  Dumps 
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TABLE  4 

EXPENDITURES 

Expenditures  in  1966: 

Payments  to  Refuse  Collection  Contractors  . . . $2,461,798  03 

Payments  for  Rental  of  Saugus  Dump  ....  53,430  00 

Paj^ments  for  Removal  of  Garbage 26,000  00 

Payments  for  Removal  of  Derelict  Automobiles  . . 8,281  90 

Payments  for  Removal  of  Incinerator  Residue  . . 105,287  77 

Payments  for  Cover  Material  for  Gardner  Street  . . 110,077  44 


Total  Collection  and  Disposal  Contract  Payments  . $2,764,875  14 

Payroll  Totals : 

Administrative  and  General  Services  ....  $59,058  10 

Collection  Section 439,586  39 

Disposal  Section 561,144  20 


Subtotal $1,059,788  69 

Temporary  Emploj’ees 29,920  00 

Overtime  Payrolls 161,662  00 


Total  Payrolls $1,251,370  69 

Incinerator  Operation  and  Maintenance  Costs  (other  than 

labor) $119,804  00 

Payments  on  other  contracts 34,996  55 

Supplies  and  Materials  (other  than  incinerator)  . . 9,833  00 

Rental  of  Refuse  Containers  for  Community  Cleanup  . 4,335  60 

Miscellaneous  (advertising,  rental  of  equipment,  etc.)  . 12,665  00 


Grand  total  expenditures $4,197,879  98 
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TABLE  5 

1966  OPERATING  COSTS 


Administrative  Section 


Pa3^roll 

. $38,568  87 

Office  Supplies 

Collection  Section 

1,865  55 

$40,434  41 

Collection  Contracts  . . . . 

.$2,461,798  03 

Payroll 

. 250,694  80 

Advertisements 

Alley  Cleaning 

1,285  00 

$2,713,777  83 

Payrolls 

. $103,333  34 

Material  and  Tools  . . . . 

Litter  Baskets 

954  87 

$104,288  21 

Payrolls 

. $59,997  17 

New  baskets  and  parts  . 
Market  Cleaning 

1,416  42 

$61,413  59 

Payrolls 

Abandoned  Cars 

. $22,073  15 

$22,073  15 

Contractor 

$8,281  90 

Payrolls 

8,473  81 

Film 

Education  aod  Enforcement 

898  31 

$17,654  02 

Payroll  

. $70,429  53 

Spring  Campaign  . . . . 

6,000  00 

Uniforms 

Disposal  Section 
Incinerator 

600  00 

$77,029  53 

Payroll  (including  overtime  and 

tem- 

porary)  

. $628,629  50 

Maintenance 

. 150,449  00 

Residue  Haul 

. 105,287  77 

$884,366  27 

Gardner  Street  Sanitary  Landfill 

Payroll 

. $69,170  52 

Cover  Material  . . . . 

. 110,077  45 

Hire  of  Equipment  . . . . 

5,362  00 

$184,609  97 

Saugus  Dump 

Garbage  Disposal 

. $53,430  00 

$53,430  00 

Victory  Road 

. $13,000  00 

Gardner  Street 

13,000  00 

$26,000  00 
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(1) 

(2) 

(3) 

(4) 

(5) 

(6) 

(7) 

(8) 

(9) 

(10) 

(11) 


TABLE  6 

1966  UNIT  COSTS 


Administrative 
^40,434  41 

Collection  Contracts 
$2,713,777  83 

260,906  tons  a year 

Alley  Cleaning 
$104,288  21 

2,988  tons  a year 

Litter  Baskets 
$61,413  59 

920  baskets 
239,200  servicings 

Market  Cleaning 
$22,073  15 

3,517  tons  per  year 

Abandoned  Vehicles 
$17,654  02 

1,873  cars 

Education  and  Enforcement 
$77,029  53 

Incinerator 
$884,366  27 

151,383  tons  per  year 

Gardner  Street  Sanitary  Landfill 
$184,609  97 

118,824  tons  per  year 

Saugus  Dump  Rental 
$53,430 

12,570  tons  per  year 

Garbage  Disposal 
$26,000 

10,629  tons  per  year 


Less  than  1 percent  of  total  cost 
$10  40  ton 
$34  90  ton 

$0  26  servicing 
$6  28  ton 
$9  43  car 

less  than  2 percent  of  total  cost 
$5  84  ton 
$1  55  ton 
$4  25  ton 
$2  45  ton 
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APPENDIX  E 
Sewer  Division 

Table  1. — Financial  Statement 

Table  2. — Summary  of  Sewer  Construction 

Table  3. — Five  Year  Summary  of  Sewer  Construction 

Table  4. — Length  of  Sewers 

Table  5. — Number  of  Catch  Basins 

Table  6. — Maintenance  Section  Activities 

Table  7. — Calf  Pasture  Pumping  Statistics 

Table  8. — Sewerage  Works  Contracts 
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TABLE  I 


FINANCIAL  STATEMENT 


SEWER 

DIVISION— 1966 

Receipts: 

Sewer  Use  Charge 
Tax  Titles,  Sewer  Use  . 

$3,005,220  28 
32,190  09 

Expenditures: 

Sewer  Service 

Departmental  Equipment  . 
Pensions  and  Annuities 
Pensions,  State-Boston 
Public  Works  Department  . 
Collecting  Division 
Data  Processing  Unit  . 
Debt  and  Interest 
MDC  Assessment — 1966 
Carried  forward  to  1967 

$754,181  44 
30,585  90 
156,299  93 
45,909  60 
148,381  00 
33,505  00 
31,569  00 
794,159  63 
1,683,854  83 
12,334  65 

$3,037,410  37 


3,690,780  98 


Deficit 


$653,370  61 


NON-REVENUE  EXPENDITURES— 1966 


Sewerage  Works  Loan: 
Office  and  Engineers’  Salaries 
Miscellaneous  Bills 
Service  Orders 
Contracts  .... 


$155,305  80 
24,865  24 
3,443  25 
538,664  57 

— • - — $722,278  86 


Boston  Redevelopment  Projects: 

Washington  Park $602,471  54 

Government  Center  ....  201,699  50 

$804,171  04 
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TABLE  2 

Summary  of  Sewer  Construction  for  Twelve  Months  Ending 
December  31,  1966 


District 

Built  by 
City  Either 
by  Contract 
or  Day 
Labor 

Built  by 
Private 
Parties 

Shared  by 
City  and 
Government 

Total  Lengths  Built 

Linear  Feet 

Linear  Feet 

Linear  Feet 

Linear  Feet 

Miles 

City  Proper 

5,943.00 

— 

6,538.00 

12,481.00 

2.364 

Roxbury 

3,645.00 

— 

23,617.00 

27,262.00 

5.163 

South  Boston 

504.00 

— 

— 

504.00 

.095 

East  Boston 

1,846.00 

— 

— 

1,846.00 

.349 

Charlestown 

— 

— 

— 

— 

— 

Brighton 

2,518.00 

— 

3,645.00 

6,163.00 

1.167 

"West  Roxbury 

4,408.00 

530.00 

2,382.00 

7,320.00 

1.386 

Dorchester 

1,300.00 

— 

— 

1,300.00 

.246 

Hyde  Park 

4,144.00 

— 

— 

4,144.00 

.785 

Totals 

24,308.00 

530.00 

36,182.00 

61,020.00 

11.555 

TABLE  3 

Summary  of  Sewer  Construction  for  Five  Years  Previous  to  January  1,  1967 


1962 

Linear  Feet 

1963 

Linear  Feet 

1964 

Linear  Feet 

1965 

Linear  Feet 

1966 

Linear  Feet 

Built  by  City — by  contract  or  day 
labor 

26,557.27 

3,937.56 

14,206.85 

2,428.97 

2,430.00 

39,813.50 

2,749.20 

21.937.00 
2,613.00 

16.509.00 

24.308.00 
530.00 

36.182.00 

Built  by  private  parties 

Shared  by  City  and  Government . 

Totals 

30.494.83 

19,056.82 

42,562.70 

41,059.00 

61,020.00 
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TABLE  4 

TOTAL  LENGTH  OF  SEWERS 

Miles 

Common  sewers  and  surface  drains  built  previous 
to  January  1,  1966  1,360.345 

Common  sewers  and  surface  drains  built  between 
January  1 and  December  31,  1966  . . . 11.555 


Common  sewers  and  surface  drains  built  ending 

December  31,  1966  1,371.900 

Abandoned  sewers  ending  December  31,  1966  . 1.656 


Grand  total 1,370.244 


TABLE  5 

CATCH  BASINS  UNDER  JURISDICTION  OF  SEWER  DIVISION 


District 

Catch  Basins  for  Twelve  Months  Ending 
December  31,  1966 

Total  for  Entire  City 

Number  Built 
or  Rebuilt 

Number 
Abandoned 
or  Removed 

Net  Increase 

Previous 
Report  through 
December  31, 
1966 

Grand 
Total  to 
December  31, 
1966 

City  Proper 

2 

0 

2 

3,814 

3,816 

Roxbury 

16 

7 

9 

3,631 

3,640 

South  Boston 

8 

0 

8 

1,522 

1,530 

East  Boston 

11 

0 

11 

1,237 

1,248 

Charlestown 

0 

0 

0 

871 

871 

Brighton 

16 

6 

10 

2,174 

2,184 

West  Roxbury 

16 

0 

16 

4,869 

4,885 

Dorchester 

15 

0 

15 

5,812 

5,827 

Hyde  Park 

30 

0 

30 

1,609 

1,639 

Totals 

114 

13 

101 

25,539 

25,640 

Public  Works  Department 
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TABLE  6 

MAINTENANCE  STATISTICS 


1966 

1965 

1964 

Complaints  received  and  investigated 

4,084 

3,390 

6,480 

Catch  basins  and  manholes  freed  and  /or  repaired 

550 

1,033 

308 

Sewers  repaired 

37 

23 

29 

Sewers  cleaned  (miles) 

9.25 

2.42 

1.9 

House  drains  constructed,  repaired,  inspected 

432 

557 

700 

Municipal  liens  reported  to  Collector 

4,852 

5,671 

5,461 

Inspected  sealed-off  drains  at  site  of  demolished  buildings 

348 

340 

— 

TABLE  7 

CALF  PASTURE  PUMPING  STATION 


1966 

1965 

1964 

Sewage  pumped 

20076  M.G. 

w 

M 

» 

42765  M.G. 

Sewage  pumped,  average  flow 

57.75  M.G. 

118.87  M.G. 

117.16  M.G. 

Pumping  cost  per  M.G 

$6.34 

$7.81 

$6.47 

TABLE  8 

SEWERAGE  WORKS  CONTRACTS,  1966 
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APPENDIX  F 

WATER  DIVISION 

Table  1 — Receipts  and  Expenditures 

Table  2— Lengths  of  Main  Pipe  Laid 

Table  3 — Water  Mains  aad  Appurtenances  in  Service 

Table  4 — Hydrants  in  Service 

Table  5 — Contracts  for  Extensions  of  Main  Pipes 

Table  6 — Contracts  for  Replacement  of  Main  Pipes 

Table  7 — Meters  Set 

Table  8— Meters  in  Service 

Table  9 — Meters  Set  by  Sizes 

Table  10— Meters  Taken  Out  by  Sizes 

Table  11— Connection  Pipes  Taken  Out 

Table  12 — Reasons  for  Meter  Changes 

Table  13 — Meters  Repaired 

Table  14 — Connection  Pipes  Put  In 
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TABLE  I 


RECEIPTS  AND 

1965  Receipts 

Carried  forward  from  1965 

1966  Receipts 

Total 

Water  Division  Expenditures: 
Water  Division  .... 

Public  Works  .... 

Water  Division  Equipment 
Pensions  and  Annuities 
Pensions,  State-Boston 
Collecting  Division 
Data  Processing  Unit  . 

MDC  Assessment 

Total 

Surplus 

Transfer  to  Redemption  of  Debt 

Total 

Carried  forward  to  1967 

Surplus 


EXPENDITURES 

S46,621  29 
277,376  60 
9,333,462  60 


S9,657,460  49 


$2,378,894  04 
728,888  00 
74,056  77 
311,403  12 
96,305  82 
190,834  00 
72,849  00 
5,252,777  04 


$9,106,007  79 

. $551,452  70 

46,621  29 


$504,831  41 
326,095  54 


$178,735  87 


TABLE  2 

LENGTHS  OF  MAIN  PIPE  LAID 


During  1966,  41,779  linear  feet  of  main  pipe  were 
laid  or  relaid  in  sizes:  4"  to  16": 


Extension 
Linear  Feet 

Relaid 
Linear  Feet 

Area  No.  1 

City  Proper 

2,531.0 

25.3 

Roxbury 

6,953.0 

5,049.0 

East  Boston 

1,524.0 

0 

Charlestown 

0 

0 

Area  No.  2 

W'est  Roxbury 

4,634.0 

1,509.0 

Hvde  Park 

12,138.0 

567.0 

Brighton 

987.0 

0 

Area  No.  3 

Dorchester 

0 

5,856.0 

South  Boston 

0 

0 

Relaid 

13,012.6 

2.5  miles 

Laid 

28,767.0 

5.5  miles 

TABLE  3 

Showing  Length  of  Water  Pipes  and  Connections  Owned  and  Operated  by  Public  Works  Department,  Water  Division, 

Water  Services,  and  Number  of  Valves  in  Same,  December  31,  1966 
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1,071 .9  miles  in  distribution  system,  including  high  pressure  fire  service. 
18 . 62  miles  in  high  pressure  fi^e  service. 
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TABLE  4 

TOTAL  NUMBER  OF  HYDRANTS  IN  SYSTEM,  DECEMBER  31,  1966 


Hydrants 

Low^ry 

Boston  Lowry 

Boston  Post 

Ordinary  Post 

Batchelder  & 
Finneran 

Ludlow  Post 

Chapman  Post 

Boston  Hydrant 

Mueller  Post 

A.  P.  Smith 

Darling  Post 

Matthew  Post 

M.  & H. 

Total 

Public,  December  31,  1965 

406 

239 

1907 

1,723 

6,743 

2 

— 

67 

280 

286 

35 

— 

62 

11,750 

Private,  December  31, 1965 

33 

5 

29 

126 

17 

13 

56 

111 

— 

— 

— 

4 

— 

394 

Added,  1966 

— 

— 

— 

— 

6 

- 

— 

— 

3 

16 

- 

— 

72 

97 

Abandoned,  1966 

5 

— 

15 

36 

13 

— 

- 

— 

— 

1 

1 

- 

— 

71 

Total  Public,  December  31,  1966 

401 

239 

1892 

1,687 

6,736 

2 

— 

67 

283 

301 

34 

— 

134 

11,776 

Total  Private,  December  31,  1966 

33 

5 

29 

126 

17 

13 

56 

111 

— 

— 

— 

4 

— 

394 

Total  hydrants  in  service,  December  31,  1965  12,614 

Total  hydrants  added  during  1966  97 

Total  hydrants  abandoned  during  1966  71 

Total  hydrants  in  service,  December  31,  1966  12,640 

High  pressure  fire  hydrants  in  service,  1966  437 

Total  hydrants  (all  kinds)  in  service,  December  31,  1966  13,077 


TABLE  5 

COST  OF  EXTENSION  OF  MAIN  PIPE,  1966 
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TABLE  6 

COST  OF  REPLACEMENT  OF  MAIN  PIPE,  1966 
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Contractor 

Carriere  Construction  Company 

Carriere  Construction  Company 

Carriere  Construction  Company 

Carriere  Construction  Company 

Massachusetts  Construction  Company, 
Inc. 

Massachusetts  Construction  Company, 
Inc. 

Massachusetts  Construction  Company, 
Inc. 

Massachusetts  Construction  Company, 
Inc. 

Massachusetts  Construction  Company, 
Inc. 

1 

Total 

Cost 

114,623  35 
79  80 
8,119  65 
179  55 
6,700  05 

6,520  50 

5,667  17 

5,254  20 

9,450  00 

$145,390  47 

Engineering 
and  Inspection 
Costs 

$696  35 
3 80 
386  65 
8 55 
319  05 

310  50 

269  87 

250  20 

450  00 

$6,923  37 

Contract 

Cost 

$13,927  00 
76  00 
7,733  00 
171  00 
6,381  00 

6,210  00 

5,397  30 

5,004  00 

9,000  00 

$138,467  00 

Length 

(Feet) 

1,460 

6 

814 

18 

709 

690 

599.7 

565.6 

1,000 

13,012.6 

Size 

(Inches) 

8 W 8 
8 W 8 
6 W 8 
6 W 8 
6 W 8 

6 W 8 

6 W 8 

6 W 8 

6 W8 

Street 

Houghton  street 

Sturbridge  street 

Sturbridge  street 

Houghton  street 

Spring  Garden  street 

Leyland  street 

Kingsdale  street 

Rill  street 

West  Cottage  street 

Total 

District 

CO  CO  CO  CO 

Area 

co  co  co  coco  CO  CO  CO  CO 
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TABLE  7 

METERS  SET 

Connection  pipes  taken  out 4,024 

Nonregistering 2,087 

New  services 696 

Total  meters  set 6,807 


TABLE  8 

METERS  IN  SERVICE  DECEMBER  31,  1966 


TABLE  9 

METERS  SET— 1966 


r 

3// 

4 

1" 

W' 

2" 

3" 

4" 

6" 

Total 

January 

27 

5 

5 

1 

1 

4 

0 

0 

43 

February 

52 

4 

5 

0 

1 

1 

0 

0 

63 

March 

63 

2 

1 

3 

0 

4 

2 

0 

75 

April 

47 

9 

5 

1 

1 

1 

1 

0 

65 

May 

70 

4 

1 

1 

3 

2 

1 

0 

82 

June 

64 

8 

9 

0 

1 

0 

0 

0 

82 

July 

514 

1 

1 

4 

16 

3 

0 

0 

539 

August 

901 

14 

1 

46 

25 

3 

6 

1 

997 

September 

1,153 

46 

66 

20 

13 

2 

3 

0 

1,303 

October 

1,142 

73 

55 

22 

12 

4 

1 

1 

1,310 

November 

1,416 

45 

40 

12 

11 

2 

0 

1 

1,527 

December 

622 

41 

26 

17 

13 

1 

1 

0 

721 

Total 

6,071 

252 

215 

127 

97 

27 

15 

3 

6,807 
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TABLE  10 

METERS  TAKEN  OUT— 1966 


I" 

1 // 

1" 

Ik" 

2" 

3" 

4" 

6" 

Total 

January 

87 

8 

6 

1 

0 

0 

0 

0 

102 

February 

78 

3 

4 

1 

1 

0 

0 

0 

87 

March 

95 

3 

4 

1 

1 

0 

0 

0 

104 

April 

83 

9 

1 

1 

0 

1 

0 

0 

95 

May 

92 

12 

1 

0 

1 

1 

2 

0 

109 

June 

116 

20 

10 

3 

2 

0 

0 

0 

151 

July 

492 

20 

5 

10 

5 

1 

0 

0 

533 

August 

315 

7 

4 

6 

6 

1 

0 

0 

339 

September 

754 

30 

16 

5 

6 

0 

0 

0 

836 

October 

676 

41 

40 

6 

3 

0 

0 

0 

791 

November 

589 

33 

10 

9 

3 

0 

2 

1 

861 

December 

530 

26 

16 

44 

11 

0 

0 

0 

677 

Total 

3,907 

212 

117 

87 

39 

4 

4 

1 

4,371 

TABLE  11 

CONNECTION  PIPES  TAKEN  OUT— 1966 
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15 

2 

1 
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0 

0 

0 

0 

18 
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27 

0 

2 

0 

0 

0 

0 
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29 
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33 

4 

0 

0 

0 

0 

0 

0 

37 

May 

50 

0 

2 

1 

0 

0 

0 

0 

53 

June 

61 

0 

0 

0 

0 

0 

1 

0 

62 

July 

257 

0 

0 

0 

0 

0 

0 

0 

257 

August 

403 

9 

1 

8 

0 

0 

0 

0 

421 

September 

901 

24 

14 

2 

0 

0 

0 

0 

941 

October 

927 

51 

21 

2 

0 

0 

0 

0 

1,001 

November 

870 

30 

16 

1 

0 

0 

0 

0 

917 

December 

236 

27 

5 

1 

0 

0 

0 

0 

269 

Total 

3,696 

149 

63 

15 

0 

0 

0 

4,024 
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TABLE  13 

METERS  REPAIRED  IN  THE  SHOP— 1966 
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8 

Inch 

f 

Inch 

1 

Inch 

U 

Inch 

2 

Inch 

3 

Inch 

4 

Inch 

6 

Inch 

Total 

January 

27 

5 

5 

1 

1 

4 

0 

0 

43 

February 

52 

4 

5 

0 

1 

1 

0 

0 

63 

March 

63 

2 

1 

3 

0 

4 

2 

0 

75 

April 

47 

9 

5 

1 

1 

1 

1 

0 

65 

May 

70 

4 

1 

1 

3 

2 

1 

0 

82 

June 

64 

8 

9 

0 

1 

0 

0 

0 

82 

July 

0 

0 

0 

0 

0 

1 

0 

0 

1 

August 

0 

0 

0 

0 

0 

1 

0 

0 

1 

September 

0 

0 

0 

0 

0 

2 

0 

0 

2 
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0 

0 

0 

0 

0 

0 

0 

0 

0 
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0 

0 

0 

0 

0 

1 

0 

0 

1 
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0 

0 

0 

0 

0 

0 

0 

0 

0 

Total 

323 

32 

26 

6 

7 

17 

4 

0 

415 

Meter  shop  crew  installing  new  water  meters,  July-December 


TABLE  14 

CONNECTION  PIPES  PUT  IN  — 1966 


|-Inch 

f-Inch 

1-Inch 

1§-Inch 

2- Inch 

3-Inch 

Total 

January 

105 

10 

6 

1 

0 

0 

122 

February 

144 

2 

3 

1 

0 

0 

150 

March 

157 

14 

4 

1 

1 

0 

177 

April 

227 

9 

1 

1 
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0 

238 

May 

170 

5 

1 

0 

1 

0 

177 

June 

373 

12 

6 

1 

0 

0 

392 

July 

240 

25 

7 

0 

1 

0 

273 

August 

12 

0 

1 
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0 

0 

13 

September 

64 

13 

9 
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0 

0 

86 

October 

49 

22 

9 
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0 

0 

80 

November 

26 

44 

5 

0 

1 

0 

76 

December 

0 

0 

0 

1 

0 

0 

1 

Total 

1,567 

156 

52 

6 

4 

0 

1,785 
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[Document  18  — 1968] 


ANNUAL  REPORT 

OF  THE 

PUBLIC  WORKS  DEPARTMENT 

FOR  THE  YEAR  ENDING  DECEMBER  31,  1967 


Boston,  January  2,  1968. 

Hon.  Kevin  H.  White, 

Mayor  of  Boston. 

Dear  Mr.  Mayor: 

In  compliance  with  the  provisions  of  Section  25, 
Chapter  3,  of  the  Revised  Ordinances  of  1961,  I respect- 
fully submit  herewith  the  annual  report  of  the  Public 
Works  Department  and  the  Public  Improvement  Com- 
mission for  the  year  ending  December  31,  1967. 

The  various  day  to  day  activities  of  the  Public  Works 
Department,  so  vital  to  public  health,  public  safety, 
and  public  convenience,  have  been  performed  with  the 
usual  dfficiency.  These  programs  include  highway  con- 
struction and  reconstruction;  highway  maintenance,  in- 
cluding bridge  maintenance  and  street  and  catch-basin 
cleaning;  the  construction,  maintenance,  and  operation 
of  a water  distribution  systeiri;  a sewerage  collection 
system,  including  surface  and  storm  drainage;  a sewage 
disposal  plant;  the  collection  and  disposal  of  offal  and 
rubbish;  and  the  engineering  required  to  accomplish 
these  aims.  The  expenditures  for  these  services 
amounted  to  $32,794,540  for  the  year  1967. 
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Personnel 

The  recruitment  of  competent  personnel,  particularly 
in  the  engineering  and  technical  field,  is  still  a serious 
problem  throughout  the  nation.  It  would  appear  that 
the  policy  of  promotional  examinations  is  producing  a 
work  force  entirely  too  inbred. 

On  January  2,  1968,  there  were  1,416  persons  em- 
ployed in  the  Public  Works  Department,  with  1,600 
persons  eligible  for  employment. 

Central  Office 

The  Central  Office  is  composed  of  three  sections: 
an  Administrative  Branch  in  charge  of  the  Senior  Ad- 
ministrative Assistant,  a Maintenance  Branch  in  charge 
of  the  Director  of  Transportation,  and  a Permit  Branch 
in  charge  of  the  Supervisor  of  Permits. 

The  Administrative  Branch  functions  include  the 
preparation  and  processing  of  correspondence,  purchase 
supply  requisitions,  service  orders,  contracts,  payrolls, 
personnel  requisitions  for  transfers,  promotions,  and 
terminations;  the  keeping  of  all  required  records  and 
files;  and  providing  all  services  required  by  the  Public 
Improvement  Commission. 

The  Maintenance  Branch  provides  for  the  repair  and 
maintenance  of  the  departmental  automotive  equip- 
ment; the  supervision  and  maintenance  of  all  depart- 
mental buildings  and  property;  the  operation  of  four 
garages;  a blacksmith  shop,  a sweeper  repair  shop,  and 
a building  maintenance  shop;  and  the  around-the-clock 
operation  of  a two-wa}^  radio  station. 

The  Permit  Branch  issued  all  permits  under  the  juris- 
diction of  the  department,  collected  all  fees,  processed 
all  leases,  and  made  commitments  of  moneys  received 
to  the  Collector-Treasurer.  Total  receipts  amounted  to 
$1,819,873.11,  made  up  of  cash  receipts  of  $466,209.40; 
committed  accounts  of  $81,649.12;  miscellaneous  of 
$205,744.52;  and  deposit  accounts  of  $1,819,873.11. 

Engineering  Division 

The  Engineering  Division  is  composed  of  four  sec- 
tions: Administration;  Planning  and  Programming;  Sur- 
vey; and  Design. 
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The  Administrative  Section,  under  the  supervision  of 
an  administrative  assistant,  performs  the  normal  clerical 
functions  of  the  division. 

This  section  also  furnishes  engineering  facts  and  in- 
formation for  use  by  surveyors  and  conveyancers  in 
their  work.  This  section  is  also  responsible  for  the 
operation  of  the  reproduction  and  photographic  unit. 

Planning  and  Programming  Section:  Under  the  direc- 
tion of  the  Division  Engineer  this  section  completed 
detailed  programs  listing  highway,  sewer,  and  water 
works  projects  which  were  to  be  contracted  for  by  the 
City  of  Boston  during  the  year.  To  accomplish  this 
assignment,  the  following  steps  took  place: 

a.  Field  inspections  were  made  to  determine  the 
condition  of  streets  in  which  no  reconstruction  had 
taken  place  for  approximately  twenty  years  or  longer. 

b.  Streets  concerning  which  the  department  had 
received  complaints  were  reviewed  and  field  checked. 

c.  After  determining  in  each  district  which  streets 
needed  improving,  these  street  names  were  forwarded 
to  the  Sewer  Division  and  Water  Division  for  review 
as  to  the  adequacy  of  existing  sewer  and  water  struc- 
tures, and,  when  cleared  by  these  divisions,  these  be- 
came our  proposed  programmed  streets.  In  cases 
where  the  sewer  and/or  water  structures  were  in- 
adequate, separate  lists  were  programmed  to  get  out 
the  necessary  sewer  and  water  contracts,  with  streets 
reconstruction  deferred  to  a later  date. 

d.  Certain  streets  in  renewal  areas  were  cleared 
by  the  Boston  Redevelopment  Authority  for  listing 
in  our  program  to  prevent  possible  duplication. 

e.  Public  utility  companies  were  notified  that 
openings  in  the  newly  surfaced  streets  would  not  be 
permitted  for  a period  of  five  years. 

f.  The  Police,  Fire,  Parking,  and  Traffic  Depart- 
ments were  notified  of  our  proposed  projects  so  that 
they  could  design,  draw,  and  forward  to  our  engineers, 
for  inclusion  in  our  contract  work,  any  installations 
they  required. 

g.  Based  on  information  received  from  the  Sewer 
Division  and  the  Water  Division,  from  studies  made 
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by  this  division,  from  orders  received  from  the  Public 
Improvement  Commission  for  new  work,  and  from 
complaints  received  and  verified  in  this  department, 
this  section  completed  the  sewer  and  water  programs 
for  1967. 

h.  This  section  then  made  cost  estimates  for  the 
programs  and  submitted  them  to  the  Division  Engi- 
neer for  review  and  approval. 

i.  Priorities  were  recommended  to  the  Division 
Engineer  for  the  order  in  which  contracts  were  adver- 
tised for  bids. 

The  Planning  and  Programming  Section,  after  ap- 
proval by  the  Division  Engineer,  scheduled  the  field 
surveys  to  be  performed  by  the  Survey  Section  of  the 
division. 

The  Planning  and  Programming  Section,  after  ap- 
proval by  the  Division  Engineer,  scheduled  the  prepara- 
tion of  plans,  estimates,  and  contract  books  by  the 
Design  Section. 

The  section  completed  numerous  reports  required  by 
the  Public  Improvement  Commission  relative  to  matters 
that  came  before  the  commission  during  the  year. 
These  reports  consisted  of,  but  were  not  limited  to,  the 
following: 

a.  Engineering  reports  involving  the  laying  out 
of  new  streets. 

b.  Engineering  reports  involving  petitions  for 
sewerage  and  water  works. 

c.  Minimum  pavement  reports. 

d.  Discontinuance  of  public  ways  petitions. 

The  Planning  and  Programming  Section  reviewed 
plans  for  street  openings  submitted  by  the  various  public 
utility  companies  and  made  recommendations  accord- 
ingly to  the  Division  Engineer. 

Account  records  were  kept  of  engineering  costs  ex- 
pended in  the  Engineering  Division  for  renewal  projects 
involving  non-cash  grant-in-aid  credits. 

Account  records  involving  state-aid  grants  were  also 
kept. 

The  section,  in  order  to  insure  proper  coordination  of 
the  various  programs,  maintained  liaison  with  the 
Massachusetts  Department  of  Public  Works,  Boston 
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Redevelopment  Authority,  Boston  Housing  Authority, 
Public  Facilities  Department,  Massachusetts  Turnpike 
Authority,  City  of  Boston,  Fire,  Police,  Parks  and 
Recreation,  Parking,  and  Traffic  Departments,  and 
other  divisions  within  the  Public  Works  Department. 

The  summary  listed  below,  along  with  the  detailed 
reports  of  the  various  sections  of  this  division,  indicates 
that  not  only  was  there  a substantial  amount  of  normal 
engineering  work  performed  in  connection  with  the 
sewer,  water,  and  highway  projects  but  actually  a 
noticeable  increased  amount  of  such  work,  as  a com- 
parison of  the  following  tables  to  similar  tables  for  1966 
will  show. 

With  reference  to  the  various  engineering  projects  of 
this  division,  all  of  which  required  surveys,  plans,  esti- 
mates, and  contract  documents,  and  also  relative  to 
urban  renewal  projects  requiring  liaison  and  review  of 
this  division,  the  following  projects  were  prepared  and 
advertised  in  1967 : 


(A)  In  areas  not  connected  with  urban  renewal 

(1)  Street  reconstruction  (chapter  44)  19.50 
miles  involving  87  streets 

(2)  New  street  construction  (chapter  393) 
2.21  miles  involving  24  streets 

(3)  Street  reconstruction  (chapter  90)  5.37 
miles  involving  6 streets  .... 

(4)  Sidewalk  reconstruction  6.01  miles  of 

sidewalk  involving  15  streets  plus  “Free- 
dom Trail” 

(5)  Sewer  and/or  water  construction  or  re- 
construction 17  contracts  advertised 


Low  Bid 
$1,968,394 
669,816 
1,016,338 

224,515 

1,176,423 


Total  “A” $5,055,486 

(B)  In  urban  renewal  areas  (advertised  by  Public 
Works  Department) 

(1)  Street  construction/reconstruction  3 con- 
tracts advertised $817,437 

(2)  Sewer  and/or  water  construction/recon- 
struction 10  contracts  advertised  . . 1,347,506 


Total  “B” $2,164,943 

Total  “A” $5,055,486 

Total  “B” 2,164,943 


Grand  Total 


. $7,220,429 
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A comparison  with  1966  statistics  shows  that  street 
reconstruction  increased  by  nine  miles  and  approxi- 
mately $700,000,  new  street  construction  by  one  mile 
and  approximately  $420,000,  and  the  dollar  value  of 
sewer  and  water  contracts  increased  by  approximately 
$430,000.  The  total  net  amount  advertised  by  the 
department  jumped  approximately  $1,440,000. 

Combining  this  with  the  sharp  jump  in  advertised 
urban  renewal  projects,  amounting  to  an  approximate 
total  of  $3,592,000,  consisting  of  $2,165,000  of  projects^ 
advertised  by  the  Public  Works  Department  and" 
$1,427,000  advertised  by  B.R.A.,  or  a total  increase  of 
approximately  $1,453,000,  it  can  readily  be  seen  that  a 
greater  work  load  on  the  division’s  forces  resulted. 

While  this  type  of  increased  activity  is  a welcome 
sign  of  the  healthy  growth  now  taking  place  in  the  city, 
it  makes  it  even  more  necessary  now  to  increase  the 
staff  of  this  division  up  to  its  division  quotas  and  actu- 
ally to  up  the  quota  realistically  to  meet  the  expected 
coming  work  load  increases.  As  in  other  years,  we  have 
been  regrettably  understaffed,  especially  in  the  key 
upper  grades,  and  although  we  have  tried  to  help  this, 
situation  by  in-training  programs,  talks  to  college  and 
technical  institutions,  graduating  classes,  etc.,  we  have 
not  had  much  success.  It  is  hoped  that,  with  a new 
administration,  the  recently  upgraded  salary  rates,  and 
concerted  action  to  attract  college  graduates  and  techni- 
cally trained  personnel,  1968  may  show  improvements 
relative  to  this  critical  area. 

Amongst  the  various  projects  with  which  the  division 
concerned  itself  there  are  several  worthy  of  special 
mention. 

1.  Completion  of  the  $864,000  Commonwealth 
Avenue,  Kenmore  Square,  to  Brighton  Avenue,  Chap- 
ter 90  project  — the  full- width  concrete  sidewalks 
creating  a pleasing  mall-like  effect  and  the  plastic 
traffic  lane  and  other  markings  being  the  first  major 
installation  of  this  type  in  city. 

2.  Agreement  with  MBTA  on  redesign  of  Com- 
monwealth Avenue,  Chestnut  Hill  Avenue  to  Lake 
Street,  which  will  result  in  1968  in  the  establishment. 
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of  two  one-way  roads  to  be  accomplished  by  extensive 
relocation  of  MBTA  tracks.  Negotiations  for  com- 
pleting the  one-way  road  pattern  for  all  of  Common- 
wealth Avenue  by  separating  traffic  in  these  limits 
have  been  going  on  for  many  years,  and  this  agree- 
ment clears  way  for  work  in  1968. 

3.  Permanent  marking  of  the  Freedom  Trail  was 
accomplished  by  the  installation  of  brick  and  tile  in- 
serts in  the  sidewalks  along  the  trail. 

4.  Preliminary  plans  for  providing  utility  and 
street  work  design  were  worked  out  with  authorities 
in  connection  with  the  new  Food  Center  to  be  estab- 
lished in  the  Southampton  Street  area,  which  will 
take  the  place  of  those  now  located  in  the  intown 
market  area. 

5.  Contract  work  was  started  on  American  Legion 
Highway  Extension  to  serve  the  new  shopping  center 
here  and  to  provide  a new  traffic  highway  from  Cum- 
mins Highway  to  Hyde  Park  Avenue.  Special  effort 
in  the  last  few  weeks  of  the  year  resulted  in  the  in- 
stallation of  a section  of  this  roadway  in  time  to  serve 
the  newly  opened  shopping  plaza. 

6.  This  division  along  with  others  participated  in 
the  many  activities  required  to  successfully  host  the 
1967  American  Public  Works  Convention. 

Survey  Section:  The  Survey  Section  of  the  Engineering 
Division,  under  the  direction  of  an  Associate  Civil 
Engineer,  is  responsible  for  all  field  engineering  surveys 
and  engineering  activities  required  for  or  related  to  the 
determination  and  recording  of  engineering  data,  meas- 
urements, calculations,  sketches,  and  other  information 
required  in  connection  with : 

(а)  The  laying  out,  locating,  relocating,  design 
and  construction,  reconstruction,  alteration,  or  dis- 
continuance of  streets  and  street  improvements, 
including  sidewalks,  bridges,  storm  drains,  sewer, 
water,  street  lighting,  and  other  related  facilities  in 
the  City  of  Boston. 

(б)  All  survey  requirements  of  the  City  of  Boston, 
including  the  acquisition  by  the  city  of  land  by 
eminent,  domain;  taking  of  easements;  the  con- 
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struction  of  municipal  buildings  and  structures ; 
the  interdepartmental  transfer,  sale,  or  development 
of  city-owned  land;  and  the  furnishing  of  survey  and 
engineering  data  in  matters  of  concern  to  the  City 
of  Boston  as  required  or  related  to  construction 
programs  and  other  activities  under  the  jurisdiction 
of  other  municipal,  state,  federal,  or  private  agencies 
or  authorities;  including  services  to  consultants  or 
contractors  engaged  by  these  agencies  or  authorities. 
The  following  projects  were  accomplished  in  1967: 

Layout  (393) 

Length 

District  in  Feet 

Boston  Proper 

Blossom  Street 500 

Lathrop  Place Ill 

Brighton 

Harvard  Terrace 280 

Hardwick  Terrace 110 

Seattle  Street 380 

Ledgemere  Road 400 

Dorchester 

Mattapan  Street 440 

Lynnville  Terrace 180 

Hyde  Park 

Beaver  Street 400 

Pine  Street 650 

Thompson  Street 350 

Pinefield  Road 600 

Prospect  Circle 300 

Townsend  Street 200 

Beaver  Street 1,200 

South  Boston 

Cottage  Street 400 

West  Roxbury 

Carol  Circle 300 

Ada  Street 400 

Crest  Street 500 

DeRoma  Road 500 

Vershire  Street 601 

Alley ne  Street 703 

Walnut  Street 806 


Public  Works  Department 
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Sewer  Easements  and  Assessment  Plans 

Length 

District  i^  P cet 

Hyde  Park 

Fieldmont  Road 700 

Emmet  Street  (Hale  and  Townsend)  . . . 700 

Sprague  Street 547 

Vallaro  Road 300 

Robart  Lane 155 

West  Roxbury 

Private  Land 980 

Westgate  Road 1,500 

Walk  Hill  Street 2,000 

Parkside  Drive 1,100 


Points  for  Construction  Furnished 

Length 

District  in  Feet 

Boston  Proper 

Staniford  Street 1,200 

Merrimac  Street 1,000 

Blossom  Street 800 

Dorchester 

Sefton  Street 800 

Elm  Lawn 300 

Delhi  Street 1,700 

Thorn  Street 250 

Hyde  Park 

Parkson  Street 520 

Collins  Street 275 

Vallaro  Road 650 

Ralston  Road 300 

Charles  Street 600 

Readville  Street 2,000 

Pinefield  Road 600 

Pinefield  Lane 400 

Cromwell  Road 400 

Church  Street 500 

Sprague  Street 2,000 

Metropolitan  Avenue-Emmet  Street  . . . 700 

Dorchester 

Harvard  Street 8,000 

South  Boston 

Fargo  Street 500 
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Length 

District  in  Feet 

West  Roxbury 

Belle  Avenue 400 

March  Avenue 400 

Corey  Street 2,000 

Maria  Lane 600 

Crest  Street 500 

Whittemore  Street 400 

Northdale  Terrace ' . . 400 

Partridge  Street 500 

Vogel  Street 600 

Malcom  Road 1,500 

Segel  Street 900 

Hazelmere  Road 330 

Surveys  and  Plans  for  Discontinuance 

Length 

District  in  Feet 

Boston  Proper 

Clearway  Street 50 

Comhill  Court 90 

Belvidere  Street 50 

Morton  Street 300 

Burlington  Avenue 600 

Park  Square 300 

Sharon  Street 300 

Roxbury 

Blagdon  Street 500 

Reconstruction 

Boston  Proper 

Batterymarch 200 

Blagden  Street 400 

Boylston  Street 500 

East  Newton  Street 350 

Fruit  Street 500 

Fulton  Place 75 

Harrison  Avenue 800 

Herald  Street 725 

Kilby  Street 400 

Milk  Street 470 

North  Hudson  Street 160 

Pearl  Street 335 

Public  Alley  No.  301  250 

North  Grove  Street 320 

Revere  Street 1,480 


Public  Works  Department 
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Special  attention  is  directed  to  the  fact  of  establish- 
ing the  ^Treedom  Traih^  and  its  approximate  length  of 
5,280  feet,  a field  survey  was  made  of  the  entire  length, 
edgestone  was  replaced  or  reset,  and  sidewalks  were  re- 
placed at  various  locations  along  the  trail.  Recommen- 
dations for  these  design  changes  were  prepared  by  the 
Survey  Section.  Total  length  12,245  feet. 

Length 

District  in  Feet 

West  Roxbury  (Jamaica  Plain) 

Beaufort  Road 500 

Centre  Street 920 

Gartland  Street 600 

Lourdes  Avenue 720 

Plainfield  Street 490 

North  Dorchester 

Arcadia  Street 900 

Auckland  Street 480 

Belden  Street 630 

Bodwell  Street 550 

Dorchester  Street 300 

Elm  Hill  Park 500 

Ellsworth  Street 400 

Femald  Terrace 350 

Gene  Street 210 

Glendale  Street 1,350 

Lingard  Street 630 

Melville  Lane 150 

Payson  Avenue 650 

Quincy  Street 3,900 

Supple  Road 400 

Tonawanda  Street 1,520 

Dorchester  Square 350 

Brighton 

Buick  Street 430 

Coolidge  Road 950 

Duval  Street 250 

Lynne  Road 300 

Madeline  Street 700 

North  Crescent  Circuit 870 

Parkland  Street 450 

South  Waverly  Street 1,550 

Waverly  Street 690 

Lanark  Road 1,350 
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District 

South  Boston 
Rogers  Street 
Woodward  Street 
Columbia  Road 

West  Roxbury 

Alleyne  Street  . 

Arborough  Road 
Ardmore  Road  . 

Bangor  Road 
Dent  Street 
Fresno  Street 
Havana  Street  . 

Hilbum  Street  . 

Howitt  Road 
Larkhill  Street  . 
Mendelssohn  Street  . 
Newfield  Street  . 

Parklawn  Road  . 

Pierpont  Road  . 

Potomac  Street  . 

St.  Theresa  Avenue  . 
Stratford  Street 
Sturges  Street  . 

Vershire  Street  . 

Wren  Street 
Bronx  Street 

South  Dorchester 
Alicia  Road 
Auriga  Street 
Belton  Street 
Clementine  Park 
Dayton  Street  . 
Hansborough  Street  . 
Hosmer  Street  . 

Leston  Street 
St.  Gregory  Street 
Westmore  Road 
Crockett  Avenue 

Hyde  Park 

Arlington  Street 
Caton  Street 
Doncaster  Street 
George  Street 
Pierce  Street 

In  front  of  Riverside  Square 
Ridlon  Road 
Thompson  Street 


Length 
in  Feet 


500 

650 

400 


700 

600 

300 

300 

500 

450 

400 

1,125 

400 

440 

550 

945 

500 

550 

250 

780 

200 

750 

750 

1,250 

260 


1,000 

400 

500 

440 

225 

600 

1,083 

740 

610 

1,320 

725 


1,720 

550 

723 

650 

2,550 

105 

1,000 

1,100 


Public 

Works  Department 
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District 

Length 
in  Feet 

East  Boston 

Blackinton  Street 

• ••••• 

300 

Falcon  Street 

• ••••• 

2,500 

Leyden  Street  . 

• • • • • • 

3,200 

Paris  Street 



1,860 

Roxbury 

Cedar  Street 

• ••••• 

2,300 

Highland  Street 

. . . ... 

4,000 

Priesing  Street  . 

. 

670 

University  Road 



320 

Sidewalk  Reconstruction  Only 

Boston  Proper 

Hancock  Street  . 

965 

Mt.  Vernon  Street  . 

2,700 

1,030 

Chestnut  Street 

James  Street 

140 

River  Street 

800 

Brimmer  Street  . 

1,100 

Surveys  were  made  for  widenings  and  relocations  of 
the  following  streets: 

Length 


District  in  Feet 

Boston 

Cross  Street 700 


Brighton 

Brook  Street 200 

Wirt  Street 300 

South  Boston 

Fargo  Street 500 


Requests  for  marking  line  and  grade  for  the  following 


streets : 

Length 

District  in  Feet 

Boston 

Tremont  Street 400 

New  Congress  Street 1,600 

Cambridge  Street 700 

Brighton 

Nonantum  Street 1,000 
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Length 

District  in  Feet 

Charlestown 

Cross  Street 420 

Concord  Street 300 

Cordis  Street 400 

Elm  Street 705 

Green  Street 850 

Monument  Street 830 

School  Street 850 

Trenton  Street - 450 

West  Roxbury 

Cowing  Street 200 

Hyde  Park 

Corcoran  Drive 250 

Sewer  Easement  and  Assessment  Plans 
East  Boston 

Private  Land  (Brandy wyne  Drive)  . . . 155 

West  Roxbury 

Rivermoor  Street 721 

Plover  Street 300 

Newfield  Road 250 

Starbird  Avenue 250 

Boston  Proper 

Belvidere  Street 480 

Pemberton  Square 300 

Easements  Taken  for  Slope  Purposes 
District 

West  Roxbury 

Belle  Avenue 

Ada  Road  

Maria  Lane 

Hyde  Park 

Pinefield  Road 

Vallaro  Road 


Public  Works  Department 
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Engineering  reports  were  made  for  the  following 


streets : 

West  Roxbury 
Ada  Street 
Alaric  Terrace 
Alleyne  Street 
Arborough  Road 
Austin  Street 
Barlow  Street 
Bourne  Street 
Bremen  Terrace 
Corey  Street 
Crosstown  Avenue 
Dale  Street 
Dane  Street 
Garth  Road 
Glenburnie  Road 
Glencliff  Road 
Hilburn  Street 
Hyde  Square 
Moss  Hill  Road 
Newfield  Street 
Parklawn  Road 
Potomac  Street 
Sammett  Avenue 
Sidley  Road 
Townsend  Street 
Vershire  Street 
Walter  Street 
Way  burn  Road 

Dorchester 

American  Legion  Highway 
Bailey  Street 
Belton  Street 
Clementine  Park 
Dayton  Street 
Hannon  Street 
Hebron  Street 
Houghton  Street 
King  Street 
Orlando  Street 
Rosseter  Street 
Savin  Hill  Avenue 
Walton  Street 
St.  Gregory  Street 


Hyde  Park 
Beaver  Street 
Bradlee  Street 
Dedham  Street 
Emmet  Street 
Hale  Street 
Norton  Street 
Pleasantview  Street 
West  Milton  Street 

Brighton 

Leamington  Road 
Harvard  Terrace 
Hardwick  Street 
Griggs  Place 
Gerrish  Street 
Eastburn  Street  Footway 
Cambridge  Terrace 

South  Boston 
Cottage  Street 
Cummings  Street 
East  Third  Street 
Emerson  Street 
Frederick  Street 
Power  Street 
Rev.  Burke  Street 

East  Boston 
Bennet  Place 

Boston  Proper 
Burlington  Street 
Commercial  Street 
Dartmouth  Street 
Public  Alley  No.  437 
St.  James  Avenue 
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Eminent  Domain  Takings  (Surveys  and  Plans) 

Boston  Proper  u i t>  h 

Albany  street  (conjunction  PeJSrwton  Square 

With  Frontage  Road  tak- 
ing for  city  yard) 

Cross-Sections  for  Construction  Purposes 


Boston  Proper 
Fulton  Place 
Auckland  Street 
Herald  Street 

Hyde  Park 
Ridlon  Road 
Riverside  Square 
Thompson  Street 

Cambridge  Street 

Brighton 

South  Boston 
Cottage  Street 

Buick  Street 

Gerrish  Street 
Madeline  Street 

West  Roxbury 
Glencliff  Road 

Profiles  for 

District 

Street  Construction 

Length 
in  Feet 

Hyde  Park 

Pine  Avenue 

650 

Thompson  Street 

950 

Pinefield  Road  . 

650 

Prospect  Circle  . 

300 

Beaver  Street 

1,300 

Townsend  Street 

200 

Braemore  Road 

410 

Charles  Street 

927 

Sunnyside  Street 

810 

Roxana  Street  . 

620 

West  Roxbury 

Carol  Circle 

600 

Ada  Street  . 

500 

DeRoma  Street  . 

500 

Vershire  Street  . 

600 

Alleyn  e Street  . 

703 

Walnut  Street  . 

806 

American  Legion  Highway 



1,521 

South  Boston 

Cottage  Street  . 

300 

Fargo  Street 

500 

Old  Harbor  Street 

• • • • • 

620 

Public  Works  Department 


21 


Profiles 

Length 

District  in  Feet 

Boston  Proper 

Blossom  Street 500 

Sudbury  Street 210 

Falmouth  Street 391 

Cornhill  Court 320 

Dartmouth  Street 1,336 

William  Cardinal  O’Connell  Way  ....  110 

Harrison  Avenue 1,088 

Traveler  Street 930 

Mullins  Way 315 

Herald  Street 900 

Dorchester 

French  Street 308 

Ceylon  Street 200 

East  Boston 

Palermo  Street 900 

Havre  Street 1,300 

Paris  Street 1,260 

Annavoy  Street 523 

Chapter  90  Survey  and  Plans,  Specific  Repairs  and 
^ Widening 

Brighton 

North  Beacon  Street 4,500 

Washington  Street 5,000 

Dorchester 

Harvard  Street 8,000 

Washington  Street 5,000 

Talbot  Avenue 5,000 

Central  Avenue 400 

East  Boston 

Border  Street 1,500 

Hyde  Park 

Metropolitan  Avenue 2,000 

River  Street 6,000 

West  Roxbury 

Canterbury  Street 8,000 

Centre  Street 3,860 

Boston  Proper 

Atlantic  Avenue 3,000 
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Miscellaneous  Reports 

Court  Appearances 4 

Accident  Surveys 

Beacon  Street,  Roxbury 177 

Washington  Street,  Dorchester  ....  160 

Stone  Bounds  Drilled 


Dorchester 

Balina  Place 170 

St.  Clare  Road 140 

Desmond  Street 250 

West  Roxbury 

Birchland  Terrace 100 

Birchland  Avenue 500 

Aldwin  Road 140 


Prepared  plans  for  a contract  for  the  construction  of 
American  Legion  Highway  Extension  to  serve  the  new 
shopping  center  and  to  provide  a new  traffic  highway 
from  Cummins  Highway  to  Hyde  Park  Avenue. 

A major  accomplishment  of  the  design  section  in  1967 
consisted  of  the  completion  of  designs,  estimates,  and 
construction  plans  and  specifications  for  fifty-one  public 
works  contracts  which  were  advertised  in  1967,  involv- 
ing street  construction,  reconstruction,  sewer  and  water 
installations. 

These  contracts  are  listed  descriptively  in  the  chrono- 
logical order  of  their  advertising. 


HIGHWAY  CONTRACTS 


Public  Works  Department 
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*Estimated  Cost  Date  of 

Street  District  Work  **Bid  Price  Bid  Opening 

Plover  Street 6 595  feet  of  sewer,  4 sewer  manholes 

Vallaro  Road 8 600  feet  of  surface  drain,  2 surface  drains 
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Design  Section 

The  Design  Section,  under  the  supervision  of  an 
Associate  Civil  Engineer,  performed  the  following  work: 

Made  preliminary  plans  for  PIC  relating  to  proposed 
sewer,  water,  and  street  betterments. 

Revised  plans  for  any  proposed  construction  over 
existing  sewer  and/or  water  lines  to  determine  if  this 
proposed  construction  was  compatible  with  our  utility 
lines  and  that  it  complied  with  City  of  Boston  standards. 

Checked  plans  and  consulted  with  various  engineering 
firms  concerning  water,  sewer,  and  highway  construe- 
tion  for  the  MBTA  extension,  Copley  Square  improve- 
ments, Christian  Science  development,  and  various  BRA 
projects  now  under  construction. 

Completed  designs,  specifications,  and  plans  required 
for  proposed  structures  and  appurtenances  requested 
by  the  operating  divisions  of  the  department. 

Prepared  various  plans,  maps,  and  charts,  etc.,  re- 
quired for  general  purposes  in  the  operation  of  this  de- 
partment. 

Prepared  all  plans,  estimates,  specifications,  and  con- 
tract documents  relating  to  the  design  and  construction 
of  highways  and  sewer  and  water  facilities,  all  in  ac- 
cordance with  departmental  programs. 

Designed  grades  for  the  construction  and  reconstruc- 
tion of  highways  and  sewers. 

Traced  all  survey  plots,  easement  plans,  discontinu- 
ance plans,  assessment  plans,  street  layout  plans,  etc., 
prepared  by  the  Survey  Section. 

A detailed  breakdown  of  the  work  done  by  the  Design 
Section  included  the  following: 

The  completion  of  190  construction  plans  for  highway 
projects;  design  of  forty-five  sewer  grades;  layout  and 
tracing  for  49  water  workte  installations. 

The  review  of  approximately  159  plot  plans  for  build- 
ing department. 

Thirty-three  street  grades  designed. 

Twenty-four  tracings  of  street  layout  plans. 
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One  hundred  and  twenty-two  tracings  of  specific 
repair,  widenings,  and  relocations. 

Nineteen  tracings  of  sewer  easement  and  assessment 
plans. 

Fifty-five  tracings  of  miscellaneous  sidewalk  and 
street  easement  plans,  discontinuance  and  land  plans. 

Thirty  approval  plans  reviewed  and  checked. 

Forty-five  streets  designed  for  catch-basin  locations. 
Preparation  of  miscellaneous  maps,  charts,  and  plans 
for  other  divisions  and  departments. 

Sixteen  estimates  of  cost  and  feasibility  reports  fur- 
nished in  connection  with  proposed  sewer  and  water 
work. 

Twenty-three  estimates  of  cost  and  feasibility  re- 
ports furnished  in  connection  with  proposed  street 
developments. 

Four  sewerage  works  reports  prepared  in  connection 
with  requests  sent  to  the  MDC  for  permission  required. 

Investigation  of  six  major  drainage  areas: 

Brook  Farm  Brook,  Saw  Mill  Brook,  Maywoods 
Brook,  Colburn  Brook,  Canterbury  Brook,  Oakland 
Brook. 

Revised  plans  and  layouts  of  sewerage  and  water 
works  in  eight  BRA  redevelopment  areas:  Washington 
Park,  West  End,  Government  Center,  Castle  Square, 
Downtown  Waterfront,  South  Cove,  Central  Business 
District,  Back  Bay. 

Revised  plans  and  layouts  for  sewerage  and  water 
works  for  various  Expressways,  Innerbelt,  Southwest 
1-93,  1-495,  and  MBTA  Extensions. 

Made  plans  for  the  construction  of  a permanent 
marker  for  the  Freedom  Trail  consisting  of  brick  and 
tile  inserts  in  the  sidewalk  along  the  Trail. 
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The  work  of  the  Reproduction  Unit  of  this  section  is 
summarized  as  follows: 


Reproduction  Unit  Statistics 


Department 

Photostats 

Ozalids 

Blueprints 

Auto- 

Positives 

Public  Works: 

Engineering 

946 

22,643 

Central  Office 

68 

1,048 

1,462 

Permit  Division 

28 

457 

Sanitary  Division 

36 

379 

Sewer  Division 

237 

1,254 

Street  Lighting 

12 

531 

Water  Division 

34 

2,847 

Real  Property 

58 

2,236 

White  Fund 

18 

110 

School  Buildings 

128 

Traffic  and  Parking 

124 

2,896 

Administrative  Services 

88 

431 

Assessing  Department 

52 

2,437 

Building  Department 

144 

1,223 

City  Clerk 

36 

134 

City  Council 

148 

512 

Collecting 

128 

Election 

56 

Law  Department 

26 

94 

Mayor’s  Office 

42 

1,028 

Park  Department 

276 

Penal  Department 

38 

486 

Public  Buildings 

122 

N ondepartmental 

630 

6,871 

Departmental 

1,561 

35,991 

Grand  Total 

2,191 

42,862 
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Highway  Division 

The  Highway  Division  is  made  up  of  three  sections — 
Construction,  Maintenance,  and  Street  Lighting.  The 
division  supervises  all  services  incidental  to  the  con- 
struction and  reconstruction  of  highways  and  sidewalks, 
highway  maintenance  work,  snow  removal,  street  clean- 
ing and  catch-basin  cleaning,  the  operation  and  mainte- 
nance of  bridges,  and  the  installation  and  maintenance 
of  street  lights. 

The  Construction  Section  supervised  the  construction 
of  thirteen  streets  in  a contract  amount  of  $226,244.00  ; 
six  Chapter  90  projects  in  conjunction  with  the  State 
Department  of  Public  Works  in  contract  amount  of 
$1,016,339.10;  141  streets  were  reconstructed  in  con- 
tract amounts  totalling  $1,164,181.25;  the  sum  of 
$449,804.36  was  expended  by  the  department  forces 
to  maintain  and  operate  eight  tidewater  bridges. 

The  Maintenance  Section  performed  sidewalk  and 
roadway  repairs,  cleaned  streets  and  catch  basins,  and 
maintained  eight  tidewater  and  eighty-three  inland 
bridges. 

The  Street  Lighting  Section  ordered  the  installation 
of  256  3,500-lumen  lamps,  148  7,000-lumen  lamps,  and 
2 20,000-lumen  lamps.  In  addition,  orders  were  issued 
for  the  installation  of  188  7,000  lumen  lamps  and 
eighty-six  20,000-lumen  lamps  with  city-owned  units. 
In  1967,  476  gas  lamps,  including  one  fire  alarm,  were 
maintained  by  the  city.  In  the  Beacon  Hill  Historical 
District  sixty-two  gas  street  lights  were  installed  and 
one  new  gas  light  in  Charlestown  and  one  in  City 
Proper.  One  lamp  was  discontinued. 

Accelerated  Highway  Program 

On  September  13,  1967,  the  Governor  signed  Chapter 
616  of  the  Acts  of  1967  as  an  emergency  measure  which 
took  effect  September  14,  1967.  Under  the  terms  of 
this  statute  the  several  cities  and  towns  would  receive 
two-thirds  of  the  allocation  under  the  provisions  of 
Chapter  718  of  the  Acts  of  1956.  Boston’s  share  will 
amount  to  $1,686,805.88. 
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The  Freedom  Trail 

Chapter  625  of  the  Acts  of  1965  created  a board, 
within  the  Public  Works  Department,  but  not  subject 
to  the  supervision  or  control  of  the  department,  to  lay 
out,  after  due  notice  and  a public  hearing,  a route  in 
Boston,  not  over  three  miles  in  length,  along  which  the 
public  may  walk  and  pass  not  less  than  twelve  historic 
places.  After  the  appointment  of  an  excellent  com- 
mission, the  Freedom  Trail  came  into  being.  Almost 
immediately  the  venture  gained  national  recognition. 
The  only  drawback  was  that  the  historic  points  of 
interest  were  situated  along  the  colonial  highways, 
which  were  always  an  enigma  to  native  Bostonians, 
and  an  utter  nightmare  to  visitors. 

A relatively  simple  solution  was  made  by  sawing  a 
strip  in  the  centre  of  the  artificial  stone  sidewalks  and 
laying  two  courses  of  red  brick  longitudinally,  to  form  a 
clearly  marked  line  to  delineate  the  trail.  The  cost  of 
$50,628.25  will  be  well  repaid  in  a small  fraction  of 
the  tourist  season. 


Snow  Removal 

Total  snowfall  for  the  year  amounted  to  67.1  inches. 
Several  weather  oddities  developed  during  the  year. 
The  month  of  January  accounted  for  a scant  0.5  inches 
of  snowfall,  occurring  between  5 and  8 a.m.  A trace  of 
snow  fell  on  May  7,  1967.  The  storm  creating  the 
most  havoc  occurred  on  November  17,  1967.  Although 
the  storm  produced  only  2.2  inches  of  snow,  the  major 
portion  fell  between  5 and  6 p.m.,  during  the  rush  hour, 
tying  up  public  and  private  transportation,  and  pre- 
venting adequate  ploughing  activities.  January  pro- 
duced one  storm  amounting  to  .5  inches.  In  February 
3.8  inches  fell  in  the  first  three  days  of  the  month, 
followed  by  a 9.4  inch  fall  on  February  7,  1.8  inch  fall 
on  the  tenth,  and  5.3  inches  on  the  twenty-third  of  the 
month.  The  monthly  snowfall  amounted  to  23.5 
inches.  In  March  9.9  inches  fell  on  the  sixth;  7.1  inches 
on  the  fifteenth;  2.9  inches  on  the  sixteenth;  1.7  inches 
on  the  twenty-second,  for  a total  monthly  fall  of  22.9 
inches.  In  April  2.6  inches  of  snow  fell  on  April  7, 
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with  a total  monthly  amount  of  3.3  inches.  There  was 
one  storm  amounting  to  2.2  inches  on  November  15. 
Snowstorms  occurred  on  December  23,  producing  4.6 
inches;  again  on  the  twenty-eighth,  producing  6.0 
inches;  and  on  the  thirty-first  3.8  inches,  for  a total 
monthly  fall  of  14.7  inches.  Total  precipitation  (water 
equivalent)  amounted  to  6.42  inches,  but  fortunately 
was  mainly  in  the  form  of  rain. 

The  cost  of  snow  removal  for  the  year  1967  amounted 
to  $1,513,198,  creating  a deficit  of  $783,198. 


42 


City  Document  No.  18 


SANITARY  DIVISION 

ADMINISTRATIVE  SECTION 

Program  1 — Administration 

The  activities  of  the  Administrative  Section  com- 
prised supervising  various  functions  and  operations 
of  the  division,  the  preparation  of  all  contracts,  the 
processing  of  payments,  the  processing  of  reports, 
correspondence,  violation  notices,  and  complaints  (com- 
plaints were  written,  telephoned,  and  in  person),  the 
compilation  of  inspectors’  reports  and  daily  reports 
on  the  Collection  and  Disposal  Sections’  performances, 
investigating  and  processing  applications  for  permits 
for  the  transportation  of  refuse,  the  preparation  of  the 
budget,  and  the  supervision  of  the  Snow  Emergency 
Center. 

On  October  6,  1967,  James  F.  Kane,  Sanitation 
Superintendent,  died  after  being  stricken  with  a heart 
attack  while  working  at  Albany  Street.  Mr.  Kane 
entered  the  department  as  a laborer  in  May  of  1946 
and  was  successively  promoted,  reaching  the  highest 
of  labor  supervisory  ratings,  that  of  superintendent. 
The  loss  of  his  leadership  will  be  felt  by  the  division 
for  some  time. 

Program  2— Refuse  Collection  Contracts 

The  city  exercised  its  third  option  in  accordance 
with  Article  17  of  the  publicly  advertised  refuse  col- 
lection contracts,  which  provided  for  renewal  of  con- 
tracts, effective  April  1,  1967.  Contracts  were  renewed 
with  the  same  refuse  collection  contractors.  Under 
these  contracts,  the  city  absorbed  75  percent  of  the 
45  cents  per  hour  increase  granted  to  the  drivers  and 
helpers  since  April  1,  1965.  This  increased  payment  tO' 
the  contractors’  employees  cost  $123,993.51.  The  total 
expenditure  for  refuse  collection  contracts  amounted 
to  $2,495,350.40.  A total  of  265,615  tons  of  refuse: 
was  collected  during  the  year. 

Program  3 — Lot  Cleaning 

The  lot  cleaning  program  was  organized  on  April  20,. 
1967,  with  the  assignment  of  one  foreman,  two  in- 
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spectors,  one  special  heavy  motor  equipment  operator, 
six  motor  equipment  operators,  and  eighteen  laborers 
to  the  cleaning  of  vacant  lots  throughout  the  city. 

The  following  equipment  was  purchased  and  desig- 
nated for  the  detail:  one  bulldozer,  two  front-end 
loaders,  and  six  dump  trucks. 

All  littered  vacant  lots  in  the  city  were  cleaned  at 
least  once  by  the  fif*st  of  September,  and  many  lots 
were  cleaned  three  and  four  times  during  this  period. 
Scheduled  periodic  cleaning  of  all  lots  is  now  in  progress. 

Program  4 — Alley  Cleaning 

The  alley  cleaning  program  in  the  South  End  and 
Lower  Roxbury  Districts  was  continued  with  a mini- 
mum amount  of  complaints  during  the  year.  Approxi- 
mately 2,490  tons  of  debris  and  garbage  was  removed 
from  the  alleys  during  1967. 

Program  5 — Litter  Baskets 

Three  hundred  pole-type  baskets  were  purchased 
during  the  year  to  replace  badly  damaged  and  pilfered 
baskets.  Very  few  pole  baskets  were  installed  at  new 
locations.  Over  900  pole-type  baskets  are  located 
throughout  the  city,  principally  where  there  are  ac- 
cumulations of  pedestrian  litter. 

The  division  ordered  1,000  antilitter  ^^Town  Crier 
Insignias’^  silk-screened  on  5-  by  7-inch  aluminum  plates 
to  replace  the  decal  type  removed  from  litter  baskets 
by  vandals  throughout  the  city.  All  baskets  were 
emptied  by  the  refuse  collection  contractors  on  Mondays 
except  in  the  Boston  Proper  District,  where  they  were 
emptied  on  the  regular  collection  days.  A departmental 
night  litter  basket  detail,  using  three  packer-type 
trucks  and  eight  men,  emptied  every  basket  nightly, 
Tuesday  through  Saturday.  This  crew  is  under  the 
supervision  of  an  inspector  who  also  directs  the  pic^kup 
of  dead  animals. 

Program  6 — Market  Cleaning 
Under  this  program  the  division  provides  two  packer- 
type  trucks  on  Fridays  and  Saturdays,  servicing  push- 
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cart  peddlers  and  storekeepers  in  the  market  area  in 
the  vicinity  of  Blackstone  Street,  removing  approxi- 
mately 3,400  tons  of  refuse  during  the  year  and  de- 
positing it  at  the  South  Bay  Incinerator. 

Program  7 — Abandoned  Vehicles 

The  abandoning  of  automobiles  in  the  city  has  been 
reduced  considerably.  The  new  shredding  plant  in 
Everett  plus  the  increased  price  of  scrap  iron  contributed 
greatly  to  the  reduction  of  our  contract  price  from 
S8.30  to  $1.80  per  car  for  the  removal  and  disposal  of 
derelict  vehicles.  Many  abandoned  cars  continue  to 
be  removed  from  the  streets  by  persons  unknown, 
probably  because  a profit  can  now  be  made  in  their 
disposal.  Several  junk  dealers  are  suspected  of  in- 
creasing their  business  by  taking  these  vehicles  from 
streets  and  vacant  lots. 

Program  8 — Enforcement  and  Education 

The  uniformed  sanitation  inspectors  continued  ringing 
door  bells  and  notifying  violators  of  the  barrel  ordinance 
to  supply  the  required  number  of  receptacles  to  provide 
for  the  maximum  amount  of  refuse  generated  at  their 
addresses. 

During  the  year  fourteen  new  inspectors  vrere  ap- 
pointed. Ten  were  employees  of  the  Sanitary  Division, 
and  the  other  four  came  from  other  divisions  of  the 
Public  Works  Department. 

To  supplement  the  work  of  the  uniformed  sanitation 
inspectors  we  again  used  the  slogan,  ^Mitter  Is  Banned 
in  Boston,’’  featuring  the  caricature  of  a town  crier 
calling  ^^Hear  Ye!  Hear  Ye!”  in  the  spring  antilitter 
campaign.  All  departmental  vehicles  were  posted  on 
both  sides  with  signs  featuring  this  motif. 

The  MBTA  cooperated  by  donating  billboard  space 
in  their  subway  stations  and  on  MBTA  running  equip- 
ment. The  Donnelly  Advertising  Company  continued 
to  contribute  large  billboards  to  further  the  success  of 
our  campaign. 

Many  large  25-cubic-yard  containers  were  assigned 
to  different  civic  organizations  who  requested  our  co- 
operation in  their  cleanup  of  vacant  lots. 
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We  also  contributed  many  of  these  containers  to  the 
^^Baked  Bean  Supper”  held  on  Boston  Common  on 
August  30,  1967,  where  20,000  people  sat  down  to  a 
^^Saturday  Night  Type”  supper,  the  proceeds  of  which 
were  to  be  used  for  the  maintenance  of  historical  build- 
ings along  the  ^Treedom  Trail.”  The  division  aided  the 
Park  Department  employees  in  cleaning  up  the  Com- 
mon following  the  dinner. 

Disposal  Section 

Program  9 — South  Bay  Incinerator 

The  South  Bay  Incinerator  received  and  disposed 
of  a total  of  159,945  tons  of  refuse  during  the  year. 

Maintenance  work  performed  under  contract  is  listed 
below  as  follows: 

1.  New  exit  doors  were  installed  on  the  dumping 
floor. 

2.  The  No.  3 crane  gear  case  was  broken  in  an 
unusual  accident  when  the  automatic  stop  failed  to 
operate  while  raising  the  bucket.  This  crane  was 
out  of  action  for  several  weeks  while  a skillful  welding 
of  the  cracked  cast-iron  shell  was  made. 

3.  The  No.  5 furnace  was  rebuilt. 

4.  Routine  refractory  repairs  were  made  as  re- 
quired to  the  throat  and  arches  of  the  furnaces. 

5.  The  plant  electrician  was  transferred  to  an- 
other position  in  the  city  and  not  replaced.  There- 
fore much  of  the  necessary  electrical  repairs  were 
made  under  contract.  The  Ajax  Electric  Company, 
Inc.,  the  contractor  for  doing  this  work,  was  ter- 
minated during  the  course  of  the  year  for  failure  to 
perform,  and  a contract  for  the  remainder  of  the  con- 
tract year  was  negotiated  with  the  Re- Jan  Electric 
Company.  The  service  rendered  by  this  concern 
seems  adequate  to  our  needs.  We  tried  to  fill  the 
vacancy  of  plant  electrician  during  the  year  but  were 
unsuccessful.  It  is  hoped  that  we  may  be  able  to 
fill  this  vacancy  with  a qualified  electrician  during 
1968. 
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6.  The  side  yard  was  repaved  in  a satisfactory 
manner,  which  will  enable  us  to  continue  our  residue 
hauling  program  without  doing  further  damage  to 
the  paved  yard. 

7.  The  damaged  chain-link  fence  was  replaced. 

8.  There  were  78,076  tons  of  residue  hauled  by  a 
private  trucking  contractor  to  the  Gardner  Street 
Sanitary  Land  Fill,  where  it  is  being  utilized  in  the 
initial  cover  of  refuse  in  our  land-fill  operation. 

9 Plant  personnel  continued  making  most  of  the 
minor  routine  repairs  on  grates,  hydraulic  lines, 
machinery,  cranes,  etc. 

During  the  year  our  application  for  a demonstration 
grant  under  the  Solid  Waste  Disposal  Act  for  the 
erection  of  a shredding  mill  and  a water  wall  continuous 
feed  furnace  was  rejected  by  H.  E.  W.,  and  it  now 
appears  that  the  chance  of  construction  monies  for 
these  proposed  improvements  will  not  be  forthcoming 
from  the  federal  government.  The  work  we  proposed 
to  do  under  the  grant  has  in  part  been  approved  in  at 
least  two  major  cities,  and  the  information  we  will 
obtain  from  these  municipalities  regarding  the  pre- 
processing of  refuse  in  a shredding  mill  prior  to  burning 
may  result  in  a future  recommendation  from  this 
division  to  adapt  the  South  Bay  Incinerator  to  this 
new  method  of  burning. 

Steam  was  not  transmitted  to  the  City  Hospital 
during  the  year.  The  division  recommends  that  this 
program  should  not  be  reactivated  and  that  our  efforts 
be  concentrated  on  the  reduction  of  refuse  rather  than 
the  production  of  steam. 

Program  10 — Gardner  Street  Sanitary  Land  Fill 

There  were  131,891  tons  of  cover  material  purchased 
from  a contractor  who  trucked  it  to  the  dump  site, 
where  it  was  used  to  cover  the  initial  layer  of  incinerator 
residue,  completing  the  program  of  the  Gardner  Street 
land  fill  operation. 

The  success  of  our  sanitary  land  fill  is  best  indicated 
by  the  almost  complete  lack  of  fires  at  the  dump. 
During  the  year  only  three  calls  were  made  to  the  Fire 
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Department  as  a result  of  the  dump  itself  being  afire. 
During  1967  we  did  not  receive  a single  complaint  from 
residents  of  the  West  Roxbury  area  regarding  the 
Gardner  Street  sanitary  land  fill.  A total  of  137,783 
tons  of  rubbish  was  received  and  disposed  of  at  the 
sanitary  land  fill  during  the  year. 

In  May  of  this  year  we  accepted  delivery  of  a large 
compactor  which  after  a seven-month  period  indicated 
that  this  purchase  was  well  worthwhile.  It  is  now 
possible  to  thoroughly  compact  what  was  formerly  a 
loose  face  of  the  dump  to  solid  bearing.  It  appears 
that  the  use  of  this  large  machine  will  extend  the  life 
of  the  dump  at  least  two  years  and  at  the  same  time 
reduce  the  infestation  of  rodents  and  lower  fly  emergence. 

The  open  brook  course  now  dividing  the  dump  is 
limiting  its  potential  dumping  life.  A valley  has  been 
created  by  the  dumping  of  refuse  on  both  sides  of  the 
brook.  This  brook  course  must  either  be  enclosed  in 
a culvert,  or  permission  must  be  granted  to  relocate 
it  along  the  perimeter  of  our  property,  in  order  to  take 
full  advantage  of  the  area  that  we  use  for  a sanitary 
land  fill. 

Once  again  we  report  that  the  life  of  the  land  fill  is 
very  limited,  and  therefore  it  is  urgently  recommended 
that  initial  action  is  now  essential  for  the  construction 
of  a second  incinerator.  It  appears  that  the  city  is 
now  in  a squeeze  between  the  length  of  life  of  the  land 
fill  and  the  present  lack  of  an  alternate  method  of 
disposing  of  the  refuse  from  six  collection  districts  of 
the  city. 

Program  11 — Saugus  Dump  Rental 

The  refuse  from  the  East  Boston  District  was  disposed 
at  a privately  owned  dump  in  Saugus  until  October. 
A new  contract  with  the  M.  DeMatteo  Construction 
Company  effective  in  April  was  negotiated  at  a cost  of 
S5,600  per  month  and  was  to  expire  on  March  31,  1968. 
However,  the  town  of  Saugus,  acting  by  its  Board  of 
Health,  revoked  the  M.  DeMatteo  Construction  Com- 
pany permit  to  conduct  dumping  operations  in  Saugus, 
thereby  terminating  the  City  of  Boston's  agreement 
with  the  M.  DeMatteo  Company  for  the  use  of  the 
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dump.  This  order  became  effective  on  October  9,  1967. 
Therefore  the  City  of  Boston  decided  to  transmit  for 
disposal  the  East  Boston  refuse  to  the  South  Bay  In- 
cinerator, and,  since  the  incinerator  had  been  working 
to  capacity,  the  refuse  from  the  Roxbury  District 
previously  delivered  to  the  incinerator  for  disposal  was 
directed  to  the  West  Roxbury  sanitary  land  fill. 

Changes  in  the  location  of  the  dumping  facilities 
for  both  East  Boston  and  Roxbury  required  the  exe- 
cuting of  amendments  to  the  contract  documents  to 
provide  payment  for  the  added  equipment  and  labor 
involved  in  trucking  refuse  to  the  new  dumping  places. 

Program  12 — Garbage  Disposal 

After  Mayor  John  F.  Collins  dispensed  with  public 
advertising,  the  city  entered  into  a contract  wdth  Kristoff 
Brothers  for  removing  garbage  delivered  to  Victory 
Road  and  with  Kennedy  Brothers  for  removing  garbage 
delivered  to  Gardner  Street  transfer  stations.  Both 
of  these  contracts  were  neotiated  at  the  price  of  $250 
per  week.  Approximately  6,000  tons  of  garbage  was 
transferred  at  Gardner  Street  and  5,000  tons  at  Victory 
Road. 


Snow  Removal 

The  Snow  Emergency  Center  finished  its  sixth 
season  of  operation  at  the  Civil  Defense  office  located 
in  the  Fire  Department  Headquarters  building  in  the 
spring  of  1967  under  the  direction  of  Deputy  Commis- 
sioner Edward  G.  A.  Powers.  The  Sanitary  Division 
personnel  continued  to  supply  personnel  that  were  the 
backbone  of  this  operation. 

The  new  assignment  of  sanding  and  snowplowing  in 
the  Main  Routes  3 District  was  capably  handled  by 
Division  Personnel. 


Sewer  Division 

The  Sewer  Division,  with  117  employees  (basic  quota 
120),  is  set  up  in  three  sections,  viz..  Administrative, 
Maintenance,  and  Construction,  under  the  direction  of 
a Division  Engineer. 
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The  Administrative  Section  consists  of  the  Division 
Engineer  and  a clerical  force  of  four  employees.  This 
section  is  responsible  for  preparing  budgetary  requests; 
maintenance  of  time  records  of  employees;  presenting 
receiving  notices  and  warrants  for  service  orders  and 
purchase  requirements  to  the  Central  Office  of  the  de- 
partment for  processing;  all  correspondence  received 
in  and  emanating  from  the  division;  processing  of  esti- 
mates for  payment  of  contract  work;  keeping  records 
pertaining  to  the  Sewerage  Works  Loan  Account;  fur- 
nishing information  relative  to  department  policy  as 
determined  by  directives,  orders,  and  ordinances;  and 
processing  of  abatements  in  connection  with  sewer  use 
charges. 

The  Maintenance  Section,  numbering  ninety-five 
employees,  under  the  direction  of  an  Associate  Engineer, 
is  charged  with  cleaning  sewers  and  sewer  appurten- 
ances; answering  and  investigating  complaints  relating 
to  sewerage  works;  maintaining  and  repairing  sewers; 
inspecting  the  laying  of  drains;  operation  of  pumping 
stations  and  disposal  plant;  recording  complaints; 
recording  sewer  inspections;  keeping  record  plans  of 
the  entire  sewerage  system;  and  furnishing  information 
to  the  public. 

The  Construction  Section,  numbering  seventeen  em- 
ployees, under  the  direction  of  an  Associate  Engineer, 
is  responsible  for  the  entire  building  operations  of 
sewerage  works  under  contracts,  from  the  field  layouts 
through  the  final  inspections;  preparation  of  estimates 
for  payment  on  all  work  performed  for  the  Sewer  Divi- 
sion, under  contracts;  and  furnishing  record  plans  of 
work  for  the  sectional  plans  maintained  by  the  Mainte- 
nance Section. 

On  March  15,  1967,  word  was  received  from  the 
Department  of  Housing  and  Urban  Development  that 
our  application  filed  on  December  6,  1966,  for  a federal 
grant  to  finance  extensive  sewerage  works  construction 
had  not  received  favorable  consideration.  This  action 
was  taken  on  the  premise  that  other  projects  submitted 
indicating  greater  relative  urgency  were  given  priority, 
and  that  these  commitments  had  encumbered  the 
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limits  of  the  appropriation  for  1967.  Another  ap- 
plication will  be  made  to  the  Department  of  Housing 
and  Urban  Development  specifically  for  a grant  for 
financing  the  enclosure  of  the  Brook  Farm  Brook  in  a 
conduit  from  Baker  Street,  AVest  Roxbury,  to  the 
Neponset  River,  a distance  of  6,400  feet. 

In  addition  to  the  proposed  application  for  a federal 
grant  for  this  project  it  is  intended  that  application  will 
be  made  for  state  aid  under  Chapter  91  to  aid  in  its 
financing. 

During  spring  runoff  lands  surrounding  the  course 
of  this  brook  are  flooded.  The  proposed  brook  conduit 
will  not  only  drain  the  surrounding  marshlands  to 
facilitate  the  City  of  Boston^s  present  sanitary  land  fill 
operations  adjacent  to  the  brook,  but  also  will  be  a 
factor  in  the  future  development  of  the  area  for  open 
space  recreation  or  other  uses.  The  hazard  to  children 
who  might  play  in  the  area  will  be  eliminated. 

Since  the  construction  of  the  conduit  will  provide 
for  draining  marshlands,  existing  mosquito-breeding 
areas  will  be  eliminated  or  materially  reduced.  The 
development  of  the  area  by  the  proposed  conduit  not 
only  will  improve  the  health  standards  of  the  people  of 
Boston,  but  will  also  improve  the  living  standards  of 
the  Metropolitan  Boston  area  by  providing  a desirable 
location  for  new  recreational  activities. 

The  cost  for  enclosing  this  brook  is  estimated  at 
$1,190,000.  Under  Chapter  91  it  is  possible  that  the 
state  will  construct  this  enclosure  at  a cost  to  the  city 
of  about  $595,000.  It  is  also  possible  that  the  Depart- 
ment of  Housing  and  Urban  Development  will  grant 
the  city  $520,000  for  this  project.  If  both  grants  are 
obtained,  the  cost  to  the  city  for  this  necessary  improve- 
ment would  be  only  $40,000. 

On  October  30,  1967,  Camp,  Dresser  & McKee,  con- 
sulting engineers  engaged  by  the  City  of  Boston,  sub- 
mitted the  results  of  a two-year  study  on  “Improve- 
ments to  the  Boston  Main  Drainage  System.’’  Accept- 
ance of  this  report  awaits  the  approval  of  the  City 
Council.  This  report  made  recommendations  for  the 
complete  elimination  of  pollution  due  to  sewage  wastes 
in  the  entire  City  of  Boston. 
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During  snowstorms  in  1967  many  employees  of  the 
Sewer  Division  were  called  upon  to  man  the  ‘‘Com- 
munication Center/’  supervise  snow  removal  in  the 
various  areas,  inspect  the  operations,  and  man  snow 
removal  equipment. 

During  March  of  1967  the  Metropolitan  Sewerage 
District  assessed  the  City  of  Boston  over  three  million 
dollars,  based  on  the  fact  that  the  M.D.C.  had  partially 
taken  over  the  flow  from  the  Boston  main  drainage 
system.  At  a meeting  held  in  the  fall  of  1967  rep- 
resentatives of  the  Boston  Sewer  Division  objected  to 
this  assessment.  The  Attorney  General  ruled  that  the 
M.D.C.  could  not  assess  for  a partial  accommodation  of 
the  main  drainage  flow.  As  a result,  the  assessment  to 
Boston  followed  the  pattern  under  the  Acts  of  1959, 
Chapter  612,  Section  9,  as  quoted  here:  “If  on  any 
November  first  the  Boston  main  drainage  district  has 
not  been  connected  to  sewers  operated  by  the  metro- 
politan sewerage  district,  fifty-two  percent  of  the 
amount  which  would  be  apportioned  to  the  city  of 
Boston,  under  chapter  ninety-two  of  the  General  Laws 
as  amended  by  sections  two,  three  and  four  of  this  act 
for  interest  and  principal  shall  be  divided  among  all 
other  cities  and  towns  in  the  sewerage  district,  and  only 
such  portion  of  the  area  of  the  city  of  Boston  as  is 
presently  served  by  the  metropolitan  sewerage  system 
shall  be  considered  to  be  a part  of  the  metropolitan 
sewerage  district  in  the  apportionment  of  the  cost  of 
maintenance  and  operation  as  provided  in  section  six  of 
chapter  ninety-two  of  the  General  Laws  as  amended  by 
section  three  of  this  act.” 

In  1967  the  department-wide  program  for  in-service 
training  continued,  and  employees  of  the  Sewer  Division 
attended  courses  offered  in  the  following  categories: 


Employees 

1 

5 

4 


Course 

Five-Year  Engineering  Degree  Course 
(Lowell  Technological  Institute). 
Fundamentals  of  Public  Works  Con- 
struction (Northeastern  University). 
Management  (Northeastern  University). 
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Revenue  received  amounted  to  83,138,266,  with  the 
amount  of  83,150,600  available.  Expenditures  amounted 
to  83,866,612. 


The  Water  Division  is  composed  of  three  sections — 
Construction,  Maintenance,  and  Revenue — and  provides 
for  the  construction,  replacement,  expansion,  mainte- 
nance, and  repair  of  water  mains,  supply  lines,  meters^ 
hydrants,  and  various  appurtenances,  meter  reading, 
and  assessing  charges  to  consumers. 

All  pipes  and  appurtenances  for  supplying  potable 
water  to  the  city  are  under  the  control,  care,  and  mainte- 
nance of  this  division.  The  Metropolitan  District  Com- 
mission charges  the  member  cities  8120  per  million  gal- 
lons of  water  sold.  In  1967  Boston’s  requirements 
amounted  to  122,105,200  gallons  of  water  per  day,  or 
198  gallons  per  capita.  The  consumer,  under  present 
rates,  pays  the  city  one  cent  for  twenty-five  gallons  of 
pure  water. 

Water  is  generally  distributed  by  gravity.  The  water 
requirements  of  two  high  pressure  pumping  stations 
operated  by  the  Fire  Department  is  supplied  by  the 
division. 


During  1967  a total  of  48,371  linear  feet  of  main  pipe 
was  laid  or  relaid,  varying  in  size  from  4 inches  to  16 
inches.  The  areas  in  which  main  pipes  were  laid  or 
relaid  are  subdivided  into  districts,  as  follows: 


Water  Division 


Construction  Section 


Extension  Relaid 


East  Boston 
Charlestown 


Area  No.  1 
City  Proper 
Roxbury 


Linear  Feet  Linear  Feet 

17,830.0  2,419.0 

2.898.0  1,963.0 

1.890.0  1,894.0 


126.0 


Area  No.  2 
West  Roxbury 
Hyde  Park 
Brighton 


5.863.0 

1.491.0 


551.0 
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Area  No.  3 
Dorchester 
South  Boston 


70.0 


7.064.0 

4.492.0 


Domestic  Services,  New 
558 

Fire  Pipes,  New 
31 

Hydrants 

Established  — 50 
Changes  — 110 
Abandoned  — 5 

An  increase  of  45  hydrants 

The  Construction  Section  consisted  of  one  senior  civil 
engineer,  one  junior  engineering  aid,  two  junior  engi- 
neering aids  (temporary),  six  water  service  inspectors, 
and  one  principal  clerk,  one  senior  engineering  aid 
(temporary).  One  principal  civil  engineer  is  required  to 
bring  the  Construction  Section  to  full  strength. 


System  relaid,  3.5  miles;  extended  5.7  miles  of  pipe; 
established  fifty  new  hydrants;  abandoned  five  hydrants 
for  an  increase  of  forty-five  hydrants.  The  Water  Di- 
vision replaces  fifty  or  more  old  and/or  defective  hy- 
drants under  contract  each  year. 


The  Maintenance  Section  consists  of  one  associate 
civil  engineer,  one  senior  clerk-stenographer,  and  one 
principal  clerk  (temporary),  and,  with  the  aid  of  the 
personnel  of  the  Construction  Section,  assisted  in  sup- 
plying official  information  to  the  public  concerning  all 
hydraulic  problems  and  main  pipe  and  service  pipe 
locations;  processed  applications  for  new  or  enlarged 
domestic  and  fire  services;  maintained  official  records, 
plans,  and  pressure  charts;  and  generally  supervised 
the  three  Water  Division  yards.  Additional  personnel 
required  for  this  section  are  one  senior  civil  engineer, 
one  junior  civil  engineer,  and  two  senior  engineering 
aids. 


Summation 


Maintenance  Section 
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Main  Projects 

During  1967  the  engineers  of  the  Water  Division,  its 
consultants,  and  the  Boston  Redevelopment  Authority 
had  under  study  and/or  in  various  steps  toward  com- 
pletion the  following  main  projects: 

The  cleaning  and  cement  lining  of  main  pipes  in 
Washington  Park  begun  in  1966,  under  a contract 
awarded  by  the  Boston  Redevelopment  Authority, 
was  completed  in  1967. 

The  cleaning  and  cement  lining  of  main  pipes  in 
Charlestown  was  also  begun  under  a Boston  Rede- 
velopment Authority  contract  awarded  in  1967. 

The  Water  Division,  under  contract,  began  and 
completed  the  cleaning  and  cement  lining  of  water 
mains  in  Spring  Street,  Baker  Street,  Gardner  Street, 
and  Temple  Street,  West  Roxbury,  during  the  year 
1967. 

Work  in  the  Government  Center  is  continuing,  with 
work  completed  in  the  northwest  section,  and  under  a 
current  contract  for  construction  in  Cambridge  Street 
and  New  Congress  Street.  Work  was  begun  on  the 
relocation  of  water  mains  for  the  Massachusetts 
Bay  Transportation  Authority  tunnel.  It  is  antici- 
pated that  this  work  will  be  completed  in  1968. 

An  overall  engineering  study  for  required  improve- 
ment to  the  distribution  system  has  been  completed 
by  C.  A.  Maguire  & Associates.  Applications  have 
been  prepared  to  be  presented  to  the  Federal  Depart- 
ment of  Housing  and  Urban  Development  (HUD) 
to  secure  grants  to  proceed  with  steps  numbers  one 
and  two  of  the  Recommended  Order  of  Improvement 
of  the  aforementioned  study. 

More  than  7,300  water  meters,  in  various  sizes, 
were  purchased  in  1967,  under  a loan  order  passed 
by  the  City  Council  in  1966,  in  the  amount  of 
$700,000.  The  Water  Division  set  approximately 
8,100  new  water  meters  in  1967.  A total  of  18,035 
water  meters  were  purchased  under  the  aforemen- 
tioned loan  order. 
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Area  Yards 


AREA  No.  1— 
Services : 


AREA  No.  2— 
Services : 

AREA  No.  3— 
Services : 


710  Albany  Street,  Boston. 
Charlestown,  North  and  West  Ends, 
Back  Bay,  Stuart,  South  End,  East 
Boston,  Elm  Hill,  Dudley,  Mission 
Hill,  and  Roxbury. 

327  Forest  Hills  Street,  Jamaica  Plain. 
Jamaica  Plain,  Brighton,  West  Rox- 
bury and  Hyde  Park. 

160  Hancock  Street,  Dorchester. 
Dorchester  and  South  Boston. 


These  yards  are  responsible  for  the  repair  and  mainte- 
nance of  main  pipes,  service  and  fire  pipes,  hydrants, 
gates,  and  providing  emergency  and  general  service 
to  the  public.  The  main  yard  at  710  Albany  Street 
maintains  emergency  crews  around  the  clock  for  any 
water  service  that  may  be  required  in  any  section  of 
the  city. 

The  main  yard  and  the  two  area  yards  were  assisted 
by  three  contractors.  The  contractual  work  consisted 
of  excavation  and  backfilling  to  allow  Water  Division 
employees  to  repair  leaks,  lay  or  relay  water  services, 
change  hydrants,  and  repair  or  replace  defective  ap- 
purtenances. This  contractual  work  was  performed 
in  a satisfactory  manner  and  is  of  value  in  providing 
service  to  the  public. 

The  Maintenance  Shops  handled  all  drilling  of  services 
in  the  main  yard  and  assisted,  in  case  of  emergency, 
in  the  area  yards.  These  shops  repair  defective  hy- 
drants, defective  gates  (in  the  ground,  if  possible), 
and  rebuild  corporation,  tapping  and  high  pressure 
gates.  Along  with  this  work,  the  Maintenance  Shops 
render  assistance  to  other  branches  of  the  Public  Works 
Department  in  many  special  jobs.  The  Meter  Shop 
installs  new  large  meters,  changes  worn  and  defective 
meters,  tests  and  repairs  water  meters,  and  maintains 
records  of  all  meters  in  and  out  of  service.  More  than 
7,300  water  meters  in  various  sizes  were  installed  during 
1967,  replacing  connection  pieces,  non-registering  water 
meters,  and  to  meter  new  accounts. 
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Administrative  Section 

All  of  the  important  clerical  and  administrative 
functions  of  the  Water  Division  are  performed  by  the 
Administrative  Section.  This  section  assists  the  Divi- 
sion Engineer  in  the  preparation  of  annual  budget 
estimates  and  requests,  and  prepares  correspondence, 
reports,  memoranda,  and  notices;  receives  requests 
and  prepares  overtime  authorizations  and  furnishes 
information  to  the  public  regarding  this  Division’s 
activities  and  regulations.  The  Administrative  Section 
is  staffed  by  one  head  administrative  clerk,  one  principal 
clerk  (temporary),  one  senior  clerk-stenographer,  and 
one  senior  clerk-typist. 

Business  Office 

The  processing  of  all  functions  in  relation  to  the 
revenue  from  water  supply  and  service  is  the  respon- 
sibility of  this  office.  These  functions  include  the 
processing  of  applications  for  new  services  and  fire 
pipes;  the  reading  of  more  than  93,000  accounts  quarterly 
and/or  semiannually;  requesting  the  testing,  installa- 
tion, or  removal  of  meters;  and  the  handling  of  com- 
plaints or  inquiries  concerning  charges  rendered.  Water 
Division  receipts  amounted  to  $9,111,062.56  in  1967. 

Employees  of  the  Business  Office  answer  inquiries 
from  the  public  regarding  the  computation  of  the 
sewer  use  charge. 

The  Business  Office  processes  and  resolves  all  petitions 
for  abatement,  including  those  petitions  for  abatement 
of  the  sewer  use  charge,  when  said  charge  is  directly 
related  to  water  consumption.  Sewer  use  charge 
petitions,  when  of  a technical  nature,  are  resolved  by 
the  Sewer  Division. 
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Other  Related  Activities 

Domestic  Service  Applications 400 

Fire  Pipe  Applications 35 

Special  Meter  Tests 62 

Hydrant  Permits  Issued 41 

Repair  Deposits  Received 142 

Shutting  Off  and  Turning  On  Water: 

Shut-offs  for  Repairs 2,302 

Turned  on  After  Repairs 1,544 

Shut-off  for  Vacancy 77 

Turned  on  for  Occupancy 5 

Shut-off  for  Nonpayment 0 

Turned  on  After  Nonpayment 0 

Shut-off  for  Waste 0 

Turned  on  After  Waste 0 

New  Services  Pipes  Turned  On 558 

New  Fire  Pipes  Turned  On 31 


4,517 


MDC  Water  Assessment 

The  Metropolitan  District  Commission’s  water  as- 
sessment for  1967  amounted  to  $5,348,206.92  for 
44,568,391,000  gallons  of  water,  at  the  rate  of  $120  per 
million  gallons. 


Employees 

The  number  of  permanent  employees  with  the 
W^ater  Division  on  December  31,  1967,  was  271,  as 
compared  to  a total  of  246  on  December  31,  1966. 
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Fiscal 

The  cost  of  operating  the  Public  Works  Department, 
for  the  year  1967  amounted  to  $32,772,359,  of  which 
$5,184,144.84  was  for  metropolitan  water  assessment 
and  a metropolitan  sewer  assessment  of  $3,349,308.20. 
Because,  under  the  terms  of  Chapter  612,  Section  9, 
Statute  1959,  the  Boston  main  drainage  system  had  not 
been  connected  to  the  metropolitan  system  the  actual 
payment  made  amounted  to  $1,871,454.15.  Snow  re- 
moval expenses  amounted  to  $1,513,198,  producing  a 
deficit  of  $783,198.  The  amount  of  money  available  in 
the  sidewalk  loan  on  January  1,  1967,  was  $42,421;  in 
the  bridge  loan,  $935,984;  sewerage  loan,  $1,027,518; 
public  ways  loan,  $183,009.  Accelerated  highway  funds, 
which  are  legislative  grants  from  the  Commonwealth  on 
January  1,  1968,  are  as  follows: 

Chapter  782  of  1962,  $180 

Chapter  822  of  1963,  $839 

Chapter  679  of  1965,  $14,095,  which  will  be  adjusted 

upon  final  payments. 

Appended  hereto  is  the  report  submitted  by  the  Public 
Improvement  Commission  and  statistical  data  relative 
to  the  activities  of  the  various  divisions  of  the  Public 
Works  Department  for  the  year  1967. 

Respectfully  submitted, 

John  F.  Flaherty, 
Commissioner  of  Public  Works. 
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ANNUAL  REPORT 
OF  THE 

PUBLIC  IMPROVEMENT  COMMISSION 

FOR  THE  YEAR  ENDING 
DECEMBER  31,  1967 


January  2,  1968. 


Hon.  Kevin  H.  White, 

Mayor  of  Boston. 

Through  the  Commissioner  of  Public  Works 
Dear  Mr.  Mayor: 

In  accordance  .with  the  provisions  of  Section  36, 
Chapter  21,  of  the  Revised  City  Ordinances  of  1961, 
the  following  report  of  the  Public  Improvement  Com- 
mission for  the  year  ending  December  31,  1967,  is 
respectfully  submitted. 


Street  Program 

During  the  period  covered  by  this  report,  245  highway 
improvements  were  ordered  by  the  Public  Improvement 
Commission,  including  the  laying  out  and  construction 
of  twenty-two  new  highways,  the  laying  out  without 
construction  of  one  new  highway,  the  widening  and  re- 
location of  twenty-five  public  ways,  the  relocation  and 
extension  of  one  public  way,  the  making  of  specific  re- 
pairs in  one  hundred  eight  existing  streets,  the  installa- 
tion of  artificial  stone  (concrete)  sidewalks  in  forty 
streets,  the  discontinuance  of  forty-three  streets,  and 
the  taking  of  easements  for  sloping  purposes  in  five 
streets. 
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Layouts  With  Construction 

The  following  streets  were  ordered  laid  out  and  con- 
structed as  public  ways  during  the  year  1967 : 

Belle  Avenue,  West  Roxbury  District,  from  Gould  Street  to 
Northdale  Road.  Length,  670  feet;  estimated  cost,  $18,854; 
estimated  benefit,  $11,830.95. 

Church  Street,  Hyde  Park  District,  from  River  Street  to 
Hillis  Road.  Length,  415  feet;  estimated  cost,  $15,384;  esti- 
mated benefit,  $7,692. 

Collins  Street,  Hyde  Park  District,  from  Bradlee  Street  ap- 
proximately 330  feet  easterly.  Length,  330  feet;  estimated 
cost,  $12,727;  estimated  benefit,  $8,396.26. 

Crest  Street,  West  Roxbury  District,  from  Houston  Street 
approximately  520  feet  southwesterly.  Length,  520  feet;  esti- 
mated cost,  $16,888;  estimated  benefit,  $8,444. 

Crispus  Attucks  Place,  Roxbury  District,  from  a point  ap- 
proximately 70  feet  northeast  of  Hulbert  Street  approximately 
470  feet  easterly  and  northerly.  Length,  470  feet. 

Delhi  Street,  Dorchester  District,  from  Crossman  Street  ap- 
proximately 1,700  feet  northeasterly.  Length,  1,700  feet; 
estimated  cost,  $59,054;  estimated  benefit,  $29,527. 

Fenwick  Place,  Roxbury  District,  from  a point  approximately 
250  feet  north  of  Regent  Street  at  the  westerly  side  of  relocated 
Circuit  Street  approximately  120  feet  westerly.  Length,  120 
feet. 

Foodmart  Road,  Roxbury  District,  from  Widett  Circle  ap- 
proximately 950  feet  northerly  to  Widett  Circle.  Length,  950 
feet. 

Manning  Street,  West  Roxbury  District,  from  Mt.  Calvary 
Road  approximately  210  feet  westerly.  Length,  210  feet;  esti- 
mated cost,  $9,480;  estimated  benefit,  $4,704. 

Mattapan  Street,  Dorchester  District,  from  Almont  Street  to 
Colorado  Street.  Length,  272  feet;  estimated  cost,  $17,382; 
estimated  benefit,  $8,696. 

Northdale  Terrace,  WeT  Roxbury  District,  from  Northdale 
Road  approximately  160  feet  southerly.  Length,  160  feet; 
estimated  cost,  $5,436;  estimated  benefit,  $2,718. 

Partridge  Street,  West  Roxbury  District,  from  Cowing  Street 
to  Maplewood  Street.  Length,  650  feet;  estimated  cost, 
$31,372;  estimated  benefit,  $15,686. 

Pinefield  Lane,  Hyde  Park  District,  from  Pinefield  Road  to 
West  Milton  Street.  Length,  210  feet;  estimated  cost,  $8,972; 
estimated  benefit,  $1,897.18. 

Pinefield  Road,  Hyde  Park  District,  from  Pine  Avenue  ap- 
proximately 430  feet.  Length,  430  feet;  estimated  cost, 

$18,968;  estimated  benefit,  $12,072.83. 

Sefton  Street,  Dorchester  District,  from  Mariposa  Street  to 
Greenfield  Road.  Length,  685  feet;  estimated  cost,  $28,688; 
estimated  benefit,  $14,344. 
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Segel  Street  (formerly  Fessenden  Street),  West  Roxbury  Dis- 
trict, from  Chestnut  Avenue  approximately  260  feet  north- 
westerly. Length,  260  feet;  estimated  cost,  $10,651;  estimated 
benefit,  $6,151.50. 

Tai  Tung  Street,  Boston  Proper  District,  from  Tyler  Street  to 
Hudson  Street. 

Thorn  Street,  Hyde  Park  District,  from  River  Street  ap- 
proximately 240  feet  northeasterly.  Length,  240  feet;  esti- 
mated cost,  $8,822;  estimated  benefit,  $4,411. 

Vallaro  Road,  Hyde  Park  District,  from  River  Street  to 
Danny  Road.  Length,  576  feet;  estimated  cost,  $21,280;  esti- 
mated benefit,  $10,640. 

Westbourne  Terrace,  Brighton  District,  from  Obrey  Road 
approximately  130  feet  southeasterly  to  the  Bl*ookline  boundary 
line.  Length,  130  feet;  estimated  cost,  $4,896;  estimated 
benefit,  $2,448. 

Whittemore  Street,  West  Roxbury  District,  from  Montview 
Street  to  Crest  Street.  Length,  350  feet;  estimated  cost, 
$14,244;  estimated  benefit,  $7,122. 

Widett  Circle,  West  Roxbury  District,  from  a point  opposite 
South  Bay  Avenue  on  the  northerly  side  of  Frontage  Road  at 
the  John  F.  Fitzgerald  Expressway,  approximately  260  feet 
northeasterly,  thence  in  a circular  direction  approximately 
3,760  feet  to  the  point  of  beginning.  Length,  4,020  feet. 

Layout  Without  Construction 

The  following  street  was  ordered  laid  out  without 
construction  as  a public  way  during  the  year  1967 : 

Lovell  Street,  East  Boston  District,  from  Frankfort  Street 
approximately  200  feet  southeasterly.  Length,  200  feet. 

WiDENINGS  AND  RELOCATIONS 

Bowker  Street,  Boston  Proper  District,  from  Chardon  Street 
approximately  275  feet  southeasterly. 

Brookledge  Street,  Roxbury  District,  at  the  northwesterly 
corner  of  Elm  Hill  Avenue. 

Brooks  Street,  Brighton  District,  on  the  westerly  side  from 
Woodmont  Street  approximately  180  feet  southerly. 

Cambridge  Street,  Boston  Proper  District,  from  Stamford 
Street  to  Tremont  Street  over  portions  of  New  Chardon  Street, 
Bowdoin  Square,  Sudbury  Street,  Scollay  Square,  Pemberton 
Square,  Somerset  Street,  and  Bowdoin  Street. 

Ceylon  Street,  Dorchester  District,  at  the  northerly,  south- 
erly, and  easterly  corners  of  Quincy  Street. 

Clearway  Street,  Boston  Proper  District,  from  Dalton  Street 
approximately  40  feet  southwesterly. 

Hampden  Street,  Roxbury  District,  at  the  southerly  corner 
of  Howard  Street. 
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Harrison  Avenue,  Boston  Proper  District,  on  the  easterly 
side  from  Hudson  Street  to  Oak  Street. 

Hollander  Street,  Roxbury  District,  on  the  northerly  side 
from  a point  approximately  275  feet  east  of  Crawford  Street 
approximately  65  feet  easterly;  on  the  southerly  side  from  a 
point  approximately  355  feet  east  of  Crawford  Street  approxi- 
mately 110  feet  easterly;  on  the  southerly  side  from  a point 
approximately  540  feet  east  of  Crawford  Street  approximately 
110  feet  easterly. 

Holworthy  Street,  Roxbury  District,  on  the  southerly  side 
from  a point  approximately  240  feet  east  of  Crawford  Street 
approximately  128  feet  easterly. 

Hudson  Street,  Boston  Proper  District,  on  the  southerly  side 
from  Harrison  Avenue  approximately  300  feet  easterly. 

Hulbert  Street,  Roxbury  District,  from  Regent  Street  ap- 
proximately 140  feet  westerly,  130  feet  southerly,  and  140  feet 
easterly  to  Regent  Street. 

Humboldt  Avenue,  Roxbury  District,  from  Townsend  Street 
to  Waumbeck  Street. 

Madeline  Street,  Brighton  District,  at  both  corners  of  Dunck- 
lee  Street,  Harriet  Street,  and  Faneuil  Street. 

Mt.  Pleasant  Street,  Hyde  Park  District,  at  the  southerly 
corner  of  Pond  Street. 

Oak  Street,  Boston  Proper  District,  on  the  southerly  side 
from  Harrison  Avenue  to  Tyler  Street. 

Pond  Street,  West  Roxbury  District,  at  the  northeasterly 
corner  of  Furnival  Road. 

Readville  Street,  Hyde  Park  District,  at  Como  Road,  Danny 
Road,  Norton  Street,  Albemarle  Street,  Waterloo  Street,  and 
Knight  Street;  and  at  the  southeasterly  corner  of  Fleet  Street. 

Round  Hill  Street,  Roxbury  District,  at  a point  approxi- 
mately 160  feet  west  of  Walden  Street  approximately  24  feet 
northerly. 

St.  James  Avenue,  Boston  Proper  District,  on  the  northerly 
side  over  a portion  of  Trinity  Place. 

Tremont  Street,  Boston  Proper  District,  on  the  westerly 
side  from  Pemberton  Square  approximately  260  feet  southerly. 

Walnut  Avenue,  Roxbury  District,  from  Bower  Street  to 
Rockland  Street. 

Walworth  Street,  West  Roxbury  District,  at  the  northeasterly 
corner  of  Washington  Street;  the  southwesterly  corner  of 
Eugenia  Road;  and  the  southeasterly  corners  of  Cedrus  Avenue, 
Averton  Street,  and  Alder  Street. 

Waverly  Street,  Brighton  District,  at  the  southwesterly 
corner  of  Western  Avenue. 

Wirt  Street,  Brighton  District,  from  Washington  Street  ap- 
proximately 210  feet  northerly  and  200  feet  easterly. 
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Relocation  and  Extension 

Paulding  Street,  Roxbury  District,  over  Bainbridge  Street  to 
Walnut  Avenue. 


Specific  Repairs 

American  Legion  Highway,  West  Roxbury  District,  at  the 
intersections  of  Cummins  Highway  and  Canterbury  Street. 

Arcadia  Street,  Dorchester  District,  at  the  southerly  corner 
of  Adams  Street  and  both  corners  of  Montello  Street,  Arcadia 
Terrace,  and  Corwin  Street. 

Arklow  Street,  Roxbury  District,  at  the  northeasterly  corner 
of  Gay  Head  Street  and  both  corners  of  Walden  Street. 

Ashley  Street,  Roxbury  District,  at  both  corners  of  Chestnut 
Street  and  Armstrong  Street. 

Atlantic  Avenue,  Boston  Proper  District,  at  the  northerly 
corner  of  Beach  Street  and  East  Street,  westerly  corner  of  Essex 
Street,  and  the  southerly  corner  of  Congress  Street. 

Bailey  Street,  Dorchester  District,  at  both  corners  of  Ather- 
stone  Street  and  Clermont  Street  and  the  southwesterly  corner 
of  Dorchester  Avenue. 

Balsam  Street,  Dorchester  District,  at  Ashton  Street,  Lucerne 
Street,  and  Irma  Street. 

Beacon  Street,  Hyde  Park  District,  at  the  intersection  of 
Metropolitan  Avenue. 

Belgrade  Avenue,  West  Roxbury  District,  at  the  intersection 
of  Centre  Street. 

Belden  Street,  Dorchester  District,  at  the  northerly  and 
easterly  corners  of  Dudley  Street. 

Belvidere  Street,  Boston  Proper  District,  at  the  northerly 
corner  of  Huntington  Avenue. 

Blanchard  Street,  Roxbury  District,  at  the  easterly  corner  of 
Norfolk  Street,  the  southerly  and  westerly  corner  of  Bartlett 
Street,  and  both  corners  of  Willoughby  Place. 

Bodwell  Street,  Dorchester  District,  at  the  northerly  corner 
of  Columbia  Road. 

Board  Street,  East  Boston  District,  at  the  southerly  and 
northerly  corners  of  Central  Square;  both  corners  of  Lexington 
Street,  Eutaw  Street,  White  Street,  West  Eagle  Street,  and 
Falcon  Street;  easterly  side  at  the  intersection  of  Condor 
Street;  westerly  side  between  the  northerly  and  southerly  inter- 
sections of  Central  Square;  both  sides  from  the  northerly  inter- 
section of  Central  Square  to  Condor  Street;  and  the  westerly 
side  at  the  intersection  of  Condor  Street. 

Brighton  Avenue,  Brighton  District,  at  Cambridge  Street; 
westerly  corner  of  St.  Lukes  Road;  four  corners  of  Chester 
Street ; northwesterly  and  northeasterly  corners  of  Linden 
Street;  westerly  corner  of  Park  Vale  Avenue;  and  the  easterly 
and  westerly  corners  of  Quint  Avenue,  Higgins  Street,  and 
Islington  Street. 


64 


City  Document  Xo.  18 


Brimmer  Street,  Boston  Proper  District,  at  the  northwesterly- 
corner  of  Beacon  Street. 

Brookledge  Street,  Roxbury  District,  at  both  corners  of  Elm 
Hill  Avenue  and  Humboldt  Avenue  and  on  the  southerly  side 
approximately  245  feet  east  of  Humboldt  Avenue. 

Brooks  Street,  Brighton  District,  from  Woodmont  Street 
approximately  70  feet  northerly;  from  Faneuil  Street  to  Newton 
Street;  at  both  corners  of  Newton  Street;  and  at  the  median 
strip  at  Woodmont  Street. 

Cambridge  Street,  Boston  Proper  District,  between  Stamford 
Street  and  Tremont  Street. 

Catawba  Street,  Roxbury  District,  on  both  sides  between 
Laurel  Street  and  Charlame  Street. 

Cedar  Street,  Charlestown,  on  the  westerly  side  between 
High  Street  and  Bartlett  Street. 

Central  Avenue,  Dorchester  District,  at  the  easterly  corner 
of  River  Street  and  from  River  Street  approximately  350  feet 
southerly. 

Centre  Street,  West  Roxbury  District,  from  Goldsmith  Place 
approximately  720  feet  southerly  to  Parley  Vale;  at  both 
corners  of  Pershing  Road;  at  Kingsboro  Park,  Robinwood 
Avenue,  Burrage  Street,  and  Harris  Avenue;  at  the  northerly 
corners  of  Spring  Park  Avenue  and  Greenview  Avenue;  and  at 
the  southerly  corners  of  Lakeville  Road  and  Goodrich  Road. 

Chesterton  Street,  Roxbury  District,  at  the  southerly  corner 
of  ^Massachusetts  Avenue;  at  the  easterly  corner  of  Allerton 
Street;  and  on  the  southerly  side  at  a point  approximately  270 
feet  west  of  Massachusetts  to  approximately  35  feet  westerly. 

Church  Street,  Boston  Proper  District,  from  Piedmont  Street 
to  Fayette  Street. 

Commonwealth  Avenue,  Boston  Proper  District,  at  the  inter- 
section of  Beacon  Street. 

Commonwealth  Avenue,  Brighton  District,  from  Lake  Street 
to  Chestnut  Hill  Avenue,  and  opposite  Deerfield  Street. 

Congress  Street,  Boston  Proper  District,  at  the  westerly 
corner  of  Franklin  Street. 

Coolidge  Street,  Brighton  District,  at  the  northerly  corner  of 
Vlansfield  Street. 

Creighton  Street,  Roxbury  District,  at  the  northerly  corner 
of  Centre  Street,  the  southerly  corner  of  Sunnyside  Street,  and 
both  corners  of  Day  Street. 

Crestway  Road,  East  Boston  District,  at  the  intersection  of 
Fay\vood  Avenue. 

Cross  Street,  Boston  Proper  District,  on  the  southerly  side 
from  Hanover  Street  to  Haymarket  Square. 

Cross  Street,  Charlestown  District,  at  the  westerly  corner  of 
High  Street. 

Dana  Avenue,  Hyde  Park  District,  at  the  southerly  corner 
of  Hyde  Park  Avenue. 
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Dartmouth  Street,  Boston  Proper  District,  between  Boylston 
Street  and  Newbury  Street. 

Dayton  Street,  Dorchester  District,  at  the  northwesterly 
coruer  of  Nixon  Street. 

Duval  Street,  Brighton  District,  at  the  northwesterly  and 
northeasterly  corners  of  Litchfield  Street  and  both  corners  of 
Antwerp  Street. 

East  Cottage  Street,  Dorchester  District,  at  the  northerly 
and  southerly  corners  of  Robey  Street,  the  northerly  corner  of 
Batchelder  Street  and  Leyland  Street,  and  the  southerly  corner 
of  Clifton  Street. 

Elm  Street,  Charlestown  District,  at  both  corners  of  Bunker 
Hill  Street  and  High  Street  and  four  corners  of  Bartlett  Street. 

Fayston  Street,  Dorchester  District,  at  the  southerly  corner 
of  Blue  Hill  Avenue;  both  corners  of  Perth  Street  and  Dunkeld 
Street;  and  the  northerly  corner  of  Mascoma  Street. 

Fenwood  Road,  Roxbury  District,  at  the  northerly,  easterly, 
and  westerly  corners  of  St.  Albans  Road;  the  southefly,  easterly, 
and  westerly  corners  of  Vining  Street;  and  the  southerly 
corner  of  Brookline  Avenue. 

Fox  Street,  Dorchester  District,  at  both  corners  of  Adams 
Street  and  Mt.  Ida  Road,  the  southerly  corner  of  Juliette 
Street,  and  the  four  corners  of  Percival  Street. 

Gremwich  Street,  Roxbury  District,  at  both  corners  of 
Warwick  Street,  Greenwich  Court,  and  Westminster  Street. 

Grovenor  Road,  West  Roxbury  District,  at  the  westerly 
corner  of  Pond  Street. 

Hagar  Street,  West  Roxbury  District,  at  the  westerly  corner 
of  Thomas  Street. 

Hanover  Street,  Boston  Proper  District,  at  the  southerly 
and  easterly  corners  of  Hanover  Street;  on  the  northerly  side 
from  North  Street  to  a point  approximately  200  feet  west  of 
North  Street;  and  on  the  southerly  side  from  a point  approxi- 
mately 140  feet  west  of  North  Street  to  approximately  100  feet 
westerly. 

Harris  Street,  Boston  Proper  District,  at  the  northerly  and 
westerly  corners  of  Hanover  Street;  on  the  southerly  side  from 
North  Street  to  a point  approximately  195  feet  east  of  North 
Street;  and  on  the  northerly  side  from  North  Street  approxi- 
mately 150  feet  easterly. 

Harrishof  Street,  Roxbury  District,  at  the  four  corners  of 
Harold  Street. 

High  Street,  Boston  Proper  District,  at  the  intersection  of 
Oliver  Street. 

Hill  Top  Street,  Dorchester  District,  at  the  southerly  corner 
of  Hallet  Street;  at  both  corners  of  St.  Brendan  Road,  Whitridge 
Street,  Crockett  Avenue,  Rockme  Avenue,  and  Myrtlebank 
Avenue. 

Huntington  Avenue,  Boston  Proper  District,  at  the  inter- 
section of  Ramp  B of  the  Massachusetts  Turnpike. 
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Johnston  Road,  Dorchester  District,  at  Blue  Hill  Avenue  and 
Harvard  Street. 

Josephine  Street,  Dorchester  District,  at  the  southwesterly 
corner  of  Ditson  Street. 

Lambert  Street,  Roxbury  District,  at  the  southwesteily 
corner  of  Lambert  Avenue  and  the  southerly  and  easterly 
corners  of  Highland  Street. 

Laurel  Street,  Charlestown  District,  at  both  corners  of 
Monument  Square. 

Margaret  Street,  Boston  Proper  District,  at  the  southwesterly 
corner  of  Sheafe  Street;  and  on  the  westerly  side  from  Sheafe 
Street  to  Prince  Street. 

^lelrose  Street,  Boston  Proper  District,  from  Arlington 
Street  to  Broadway. 

IMetropolitan  Avenue,  Hyde  Park  District,  at  the  inter- 
section of  Beacon  Street. 

Milk  Street,  Boston  Proper  District,  at  the  southerly  corner 
of  Batterymarch  Street. 

IMillmont  Street,  Roxbury  District,  at  the  northerly  and 
westerly  corners  of  Lambert  Street,  and  the  southerly  and 
easterly  corners  of  Highland  Street. 

Alinot  Street,  Dorchester  District,  at  Woodfield  Street, 
Sylvester  Road,  Stock  Street,  and  Glide  Street;  and  on  the 
southeasterly  side  between  Sylvester  Road  and  Neponset 
Avenue. 

Montana  Street,  Roxbur}^  District,  at  both  corners  of  Cheney 
Street  and  at  the  westerly  corner  of  Georgia  Street. 

Moreland  Street,  Roxbury,  at  the  easterly  corners  of  Warren 
Street  and  Cleveland  Street;  at  the  northerly  and  southerly 
corners  of  'WTiiting  Street;  the  southerly  corner  of  Montrose 
Street;  the  northerly  corner  of  Fairland  Street;  both  corners 
of  Copeland  Street;  and  the  northerly  and  westerly  corners  of 
Blue  Hill  Avenue. 

Mt.  Pleasant  Street,  Hyde  Park  District,  at  the  northerly 
and  westerly  corners  of  Summit  Street. 

Mt.  Vernon  Street,  Boston  Proper  District,  at  the  northerly 
and  westerly  corners  of  West  Cedar  Street. 

Mt.  Vernon  Street,  West  Roxbury  District,  at  the  northerly 
corner  of  Centre  Street. 

Neponset  Avenue,  Hyde  Park  District,  at  the  southerly 
and  easterly  corners  of  Loring  Street,  the  westerly  corner  of 
Washington  Street,  and  on  the  northeasterly  side  southeast 
of  Summit  Street. 

North  Beacon  Street,  Brighton  District,  at  the  easterly  and 
westerly  corners  of  Glencoe  Street,  Etna  Street,  and  Hichborn 
Street. 

Parkland  Street,  Brighton  District,  at  the  northerly  and 
westerly  corners  of  Winship  Street. 

Percival  Street,  Dorchester  District,  at  both  corners  of 
Potosi  Street. 
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Perrin  Street,  Roxbury  District,  at  both  corners  of  Alaska 
Street  and  at  the  northerly  corner  of  Waverly  Street. 

Piedmont  Street,  Boston  Proper  District,  at  the  southerly 
corner  of  Arlington  Street. 

Pond  Street,  West  Roxbury  District,  at  various  locations 
from  Avon  street  to  the  Jamaicaway;  at  the  intersection  of 
Moss  Hill  Road  and  May  Street;  at  the  intersection  of  Moss 
Hill  Road  and  Woodland  Road;  at  the  northeasterly  corner  of 
Avon  Street;  at  the  northwesterly  corner  of  Furnival  Road; 
and  at  both  corners  of  Rockwood  Street  and  Cataum3t  Street. 

Public  Alley  No.  301,  Boston  Proper  District,  on  the  south- 
westerly side  from  River  Street  to  Mt.  Vernon  Square. 

Revere  Street,  Boston  Proper  District,  at  the  southeasterly 
corner  of  Garden  Street  and  at  both  corners  of  Irving  Street. 

Revere  Street,  West  Roxbury  District,  at  the  northeasterly 
corner  of  Alveston  Street  and  the  northerly  corner  of  Elm 
Street. 

Richmond  Street,  Boston  Proper  District,  at  the  easterly 
corner  of  Hanover  Street. 

River  Street,  Boston  Proper  District,  at  the  northwesterly 
corner  of  Beacon  Street. 

River  Street,  Hyde  Park  District,  at  the  westerly  and  north- 
easterly corners  of  Avila  Road,  at  the  northerly  corner  of  Cleve- 
land Street,  and  at  both  corners  of  Donna  Terrace. 

Robinson  Street,  Dorchester  District,  at  both  corners  of  Mt. 
Ida  Road  and  at  the  easterly  corner  of  Draper  Street. 

Round  Hill  Street,  Roxbury  District,  at  the  northwesterly 
and  southwesterly  corners  of  Walden  Street  and  at  both  corners 
of  Day  Street. 

Salutation  Street,  Boston  Proper  District,  at  the  southerly 
and  westerly  corners  of  Commercial  Street;  the  southerly  cor- 
ner of  Hanover  Street;  on  the  southerly  side  from  Hanover 
Street  to  a point  approximately  145  feet  east  of  Hanover  Street; 
and  on  the  northerly  side  from  Commercial  Street  approxi- 
mately 210  feet  westerly. 

Snow  Hill  Street,  Boston  Proper  District,  at  the  northerly 
and  westerly  corners  of  Hull  Street. 

South  Waverly  Street,  Brighton  District,  at  the  northerly 
and  easterly  corners  of  Lincoln  Street  and  at  the  southerly 
corner  of  Duval  Street. 

Sturbridge  Street,  Dorchester  District,  at  the  easterly  corner 
of  River  Street  and  at  both  corners  of  Sanford  Street. 

Summer  Street,  Charlestown  District,  at  both  corners  of 
School  Street. 

Sumner  Street,  East  Boston  District,  at  both  corners  of 
Bremen  Street  and  at  the  easterly  corner  of  New  Street. 

Talbot  Avenue,  Dorchester  District,  at  Norfolk  Street  and 
at  the  easterly  and  westerly  corners  of  Westview  Street. 

Thacher  Street,  Boston  Proper  District,  at  both  corners  of 
Lynn  Street  and  Thacher  Court. 
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Trenton  Street,  Charlestown  District,  at  both  corners  of 
Bartlett  Street. 

Wabon  Street,  Roxbury  District,  at  both  corners  of  Warren 
Street  and  Wabeno  Street. 

Wait  Street,  Roxbury  District,  at  the  northerly  corner  of 
Stockwell  Street. 

Walnut  Avenue,  Roxbury  District,  at  various  locations  be- 
tween Washington  Park  Boulevard  and  Rockland  Street. 

Walton  Street,  Dorchester  District,  on  the  northerly  side 
from  a point  approximately  210  feet  west  of  Harley  Street 
approximately  28  feet  westerly;  and  on  the  southerly  side  from 
a point  approximately  210  feet  west  of  Harley  Street  approxi- 
mately 35  feet  westerly. 

Walworth  Street,  West  Roxbury  District,  at  the  intersection 
of  Belgrade  Avenue. 

Ward  Street,  Roxbury  District,  at  the  northerly  and  westerly 
corners  of  Parker  Street. 

Washington  Street,  Boston  Proper  District,  at  the  south- 
westerly corner  of  Court  Street. 

Washington  Street,  Dorchester  District,  at  the  northerly 
corners  of  Fendale  Avenue,  Croftland  Avenue,  Coolidge  Road, 
Fairmount  Street,  and  Fuller  Street;  and  at  the  southerly 
corners  of  Ogden  Street  and  Mora  Street. 

Waverly  Street,  Roxbury  District,  at  the  southwesterly 
corner  of  Blue  Hill  Avenue. 

West  Cottage  Street,  Roxbury  District,  at  the  intersection 
of  Blue  Hill  Avenue. 

Wiget  Street,  Boston  Proper  District,  on  the  northerly  side 
from  Salem  Street  to  North  Margin  Street;  and  on  the  south- 
erly side  from  Salem  Street  to  a point  approximately  65  feet 
west  of  Salem  Street. 

Wiggin  Street,  Boston  Proper  District,  on  the  southeasterly 
side  from  North  Bennet  Street  to  Tileston  Street. 

Winchester  Street,  Boston  Proper  District,  from  Arlington 
Street  to  Broadway. 

Winter  Street,  Dorchester  District,  at  the  northeasterly  and 
southeasterly  corners  of  Church  Street. 

Woodlawn  Street,  West  Roxbury  District,  at  a point  ap- 
proximately 200  feet  southeast  of  Hyde  Park  Avenue  to  ap- 
proximately 240  feet  southeast  of  Hyde  Park  Avenue  on  the 
northeasterly  side;  at  a point  approximately  200  feet  southeast 
of  Hyde  Park  Avenue  to  approximately  240  feet  southeast  of 
Hyde  Park  Avenue. 

Worthington  Street,  Roxbury  District,  at  the  northerly  and 
westerly  corners  of  Smith  Street. 

Wren  Street,  West  Roxbury  District,  between  Woodard 
Road  and  Rutledge  Street. 

Wyoming  Street,  Roxbury  District,  at  both  corners  of 
Warren  Street. 


Public  Works  Department 


69 


Sidewalks 

In  connection  with  the  Acts  of  1958,  Chapter  245, 
the  Public  Improvement  Commission  ordered  the  in- 
stallation of  artificial  stone  (concrete)  sidewalks  on  the 
following  streets: 

Arcadia  Street,  Dorchester  District,  between  Adams  Street 
and  Draper  Street. 

Arklow  Street,  Roxbury  District,  between  Walden  Street 
and  Gay  Head  Street. 

Bateman  Street,  Hyde  Park  District,  between  Beech  Street 
and  a point  56  feet  south  of  Alpheus  Road. 

Blanchard  Street,  Roxbury  District,  from  Norfolk  Street  to 
Bartlett  Street. 

Bodwell  Street,  Dorchester  District,  between  Columbia  Road 
and  Bird  Street. 

Bronx  Road,  West  Roxbury  District,  between  Centre  Street 
and  Ashland  Avenue. 

Brooks  Street,  Brighton  District,  on  the  easterly  side  from 
Hobart  Street  approximately  160  feet  northerly,  and  on  the 
westerly  side  from  Gerrish  Street  to  Newton  Street. 

Canterbury  Street,  West  Roxbury  District,  on  the  southerly 
side  from  Poplar  Street  to  Pinedale  Road. 

Charles  Street,  Hyde  Park  District,  between  Roxana  Street 
and  Town  Street. 

Chesterton  Street,  Roxbury  District,  between  Massachusetts 
Avenue  and  Allerton  Street. 

Columbia  Road,  South  Boston  District,  from  P Street  to  O 
Street. 

Crockett  Avenue,  Dorchester  District,  between  Gallivan 
Boulevard  and  Milton  Street. 

Deerfield  Street,  Roxbury  District,  on  the  westerly  side  be- 
tween Commonwealth  Avenue  and  Bay  State  Road. 

Dent  Street,  West  Roxbury  District,  between  Pender  Street 
and  Thurlow  Street. 

Fenwood  Road,  Roxbury  District,  between  St.  Albans  Road 
and  Brookline  Avenue. 

Fottler  Road,  Dorchester  District,  between  Walk  Hill  Street 
and  Hazleton  Street. 

Fox  Street,  Dorchester  District,  between  Adams  Street  and 
Percival  Street. 

Franklin  Terrace,  Hyde  Park  District,  between  Warren 
Avenue  and  the  dead  end. 

Glendale  Street,  Dorchester  District,  between  Hancock  Street 
and  Bird  Street. 

Grew  Hill  Road,  Hyde  Park  District,  on  the  southerly  side, 
west  of  Weeks  Avenue. 

Hagar  Street,  West  Roxbury  District,  between  Thomas 
Street  and  Eliot  Street. 
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Hill  Top  Street,  Dorchester  District,  between  Hallet  Street 
and  Granite  Avenue. 

Lodgehill  Road,  Hyde  Park  District,  between  West  Street 
and  Ruffing  Street. 

Lyne  Road,  Brighton  District,  between  Union  Street  and  the 
dead  end. 

Madeline  Street,  Brighton  District,  between  Faneuil  Street 
and  Harriet  Street. 

Malcolm  Road,  West  Roxbury  District,  between  Whitcomb 
Avenue  and  Whitcomb  Avenue. 

Mt.  Pleasant  Street,  Hyde  Park  District,  between  Pond 
Street  and  Summit  Street. 

Percival  Street,  Dorchester  District,  between  Bowdoin 
Street  and  Fox  Street. 

Pond  Street,  West  Roxbury  District,  on  the  northwesterly 
side  from  Avon  Street  to  Jamaicaway;  on  the  southeasterly  side 
from  opposite  Avon  Street  to  Jamaicaway. 

Readville  Street,  Hyde  Park  District,  between  River  Street 
and  West  Milton  Street. 

Revere  Street,  West  Roxbury  District,  between  Elm  Street 
and  Alveston  Street. 

St.  Theresa  Avenue,  West  Roxbury  District,  from  Churchill 
Road  to  across  Howitt  Road. 

Snow  Street,  Brighton  District,  between  Washington  Street 
and  Union  Street. 

Sturbridge  Street,  Dorchester  District,  between  River  Street 
and  Sanford  Street. 

Walton  Street,  Dorchester  District,  between  Harley  Street 
and  Washington  Street. 

Waverly  Street,  Brighton  District,  between  Portsmouth 
Street  and  Western  Avenue. 

Weeks  Avenue,  Hyde  Park  District,  between  Grew  Hill  Road 
and  Alpheus  Road. 

Whitcomb  Avenue,  West  Roxbury  District,  between  Centre 
Street  and  Malcolm  Road. 

Wiget  Street,  Boston  Proper  District,  between  Salem  Street 
and  North  Margin  Street. 

Woodlawn  Street,  West  Roxbury  District,  between  Hyde 
Park  Avenue  and  Forest  Hills  Cemetery. 

Discontinuances 

Atlantic  Avenue,  Boston  Proper  District,  on  the  easterly 
side  at  the  southerly  corner  of  India  Wharf ; and  on  the  easterly 
side  between  Central  Wharf  and  India  Wharf. 

Bainbridge  Street,  Roxbury  District,  from  Dale  Street  to 
Walnut  Avenue. 

Belvidere  Street,  Boston  Proper  District,  a portion  at  the 
intersection  of  Falmouth  Street. 
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Bowdoin  Square,  Boston  Proper  District,  a portion  between 
Chardon  Street  and  Cambridge  Street. 

Bowker  Street,  Boston  Proper  District,  from  a point  ap- 
proximately 275  feet  southeast  of  Chardon  Street  approxi- 
mately 50  feet  southeasterly. 

Cambridge  Street,  Boston  Proper  District,  a portion  on  the 
easterly  side  from  Sudbury  Street  approximately  280  feet 
southerly. 

Chardon  Court,  Boston  Proper  District,  from  Chardon  Street 
approximately  100  feet  southeasterly. 

Chardon  Street,  Boston  Proper  District,  portions  between 
Bowdoin  Square  and  Hawkins  Street;  a portion  from  Hawkins 
Street  approximately  100  feet  northeasterly. 

Clearway  Street,  Boston  Proper  District,  a portion  from 
Dalton  Street  approximately  40  feet  westerly. 

Commercial  Street,  Boston  Proper  District,  on  the  south- 
easterly side  from  Atlantic  Avenue  approximately  150  feet 
southwesterly. 

Cornhill  Court,  Boston  Proper  District,  from  Washington 
Street  85  feet  westerly  and  85  feet  southerly  to  Court  Avenue. 

Court  Avenue,  Boston  Proper  District,  from  Washington 
Street  95  feet  westerly  to  Cornhill  Court.. 

Court  Street,  Boston  Proper  District,  a portion  from  the 
southerly  line  of  Cornhill  approximately  20  feet  southerly. 

Dalton  Street,  Boston  Proper  District,  a portion  from 
Falmouth  Street  approximately  100  feet  northwesterly. 

Falmouth  Street,  Boston  Proper  District,  from  Massachu- 
setts Avenue  to  Belvidere  Street. 

Fenno  Street,  Roxbury  District,  portions  at  the  intersection 
of  Walnut  Avenue. 

Galena  Street,  Roxbury  District,  from  Elmore  Street  to 
Kingsbury  Street. 

Glencliff  Road,  West  Roxbury  District,  from  a point  ap- 
proximately 550  feet  south  of  Dale  Street  approximately  110 
feet  southerly. 

Hanover  Street,  Boston  Proper  District,  from  Scollay  Square 
to  Union  Street. 

Harold  Street,  Roxbury  District,  from  Holworthy  Street  to 
Waumbeck  Street. 

Hawley  Street,  Boston  Proper  District,  from  Franklin  Street 
to  Milk  Street. 

Hudson  Street,  Boston  Proper  District,  a portion  on  the 
northerly  side  from  Harrison  Avenue  to  Oak  Street. 

Kensington  Street,  Roxbury  District,  from  Washington  Park 
Boulevard  to  Kingsbury  Street. 

Kingsbury  Street,  Roxbury  District,  from  Washington  Street 
to  Bainbridge  Street. 

Leather  Square,  Boston  Proper  District,  from  Matthews, 
Street  approximately  160  feet  northwesterly. 
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Mayfair  Street,  Roxbury  District,  from  Washington  Park 
Boulevard  to  Bainbridge  Street. 

New  Chardon  Street,  Boston  Proper  District,  a portion  on  the 
southerly  side  from  a point  approximately  118  feet  west  of 
Bowker  Street  approximately  15  feet  westerly. 

Norway  Street,  Boston  Proper  District,  a portion  from  Mas- 
sachusetts Avenue  to  Huntington  Avenue. 

Oak  Street,  Boston  Proper  District,  a portion  from  Tyler 
Street  to  Hudson  Street. 

Pemberton  Square,  Boston  Proper  District,  a portion  from 
a point  approximately  48  feet  west  of  Tremont  Street  approxi- 
mately 200  feet  westerly,  150  feet  southerly,  and  170  feet 
northerly. 

Perch  Street,  Roxbury  District,  from  Pike  Street  approxi- 
mately 128  feet  northeasterly. 

Paul  Place,  Boston  Proper,  a portion  on  the  westerly  side 
approximately  202  feet  south  of  Herald  Street  25  feet  easterly. 

Point  Road,  Dorchester  District,  from  Victory  Road  ap- 
proximatel}^  588  feet  westerly. 

Ranley  Road,  Hyde  Park  District,  from  a point  approxi- 
mately 266  feet  southwest  of  Greenfield  Road  approximately 
93  feet  southwesterly. 

Rock  Street,  Roxbury  District,  from  Rockland  Street  to 
Regent  Street. 

Rockland  Street,  Roxbury  District,  a portion  at  the  inter- 
section of  Walnut  Avenue. 

St.  James  Avenue,  Boston  Proper  District,  at  the  south- 
easterly and  southwesterly  corners  of  Trinity  Place. 

St.  Paul  Street,  Boston  Proper  District,  from  Falmouth 
Street  to  Norway  Street. 

St.  Richard  Street,  Roxbury  District,  portions  at  the  inter- 
section of  Walnut  Avenue. 

Scollay  Square,  Boston  Proper  District,  a portion  on  the 
easterly  side  from  a point  approximately  280  feet  south  of 
Sudbury  Street  to  Court  Street. 

Segel  Street,  West  Roxbury  District,  from  a point  approxi- 
mately 230  feet  northwest  of  Chestnut  Avenue  approximately 
35  feet  northwesterly. 

Tyler  Street,  Boston  Proper  District,  a portion  from  Oak 
Street  to  Hudson  Street. 

Walnut  Avenue,  Roxbury  District,  portions  on  the  easterly 
side  from  Rockland  Street  to  Warren  Street. 

Street  Name  Changes 

Dover  Street,  Boston  Proper  District,  from  Albany  Street 
to  West  Fourth  Street.  New  name:  West  Fourth  Street. 

Dover  Street,  Boston  Proper  District,  from  Tremont  Street 
to  Albany  Street.  New  name:  East  Berkeley  Street. 
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Father  Toma  Street,  East  Boston  District,  from  Breed 
Street  to  Boardman  Street.  New  name:  Ashley  Street. 

James  Street,  Boston  Proper  District,  from  East  Newton 
Street  to  East  Brookline  Street.  New  name:  St.  George  Street. 

Whitmore  Street,  Boston  Proper  District,  from  Kneeland 
Street  to  Harvard  Street.  New  name:  Monsignor  Shea  Road. 

Slope  Easements 

Belle  avenue.  West  Roxbury  District,  from  Gould  Street  to 
Northdale  Road. 

Maria  Lane,  West  Roxbury  District,  on  the  northerly  side, 
from  a point  approximately  310  feet  east  of  Roslindale  Avenue 
approximately  40  feet  easterly. 

Pinefield  Road,  Hyde  Park  District,  on  the  southerly  side, 
from  a point  approximately  170  feet  west  of  Pinefield  Lane 
approximately  20  feet  westerly. 

Private  Land,  Roxbury  District,  on  the  easterly  side  of 
Circuit  Street  from  a point  approximately  340  feet  southeast 
of  Washington  Street  approximately  40  feet  southeasterly. 

Vallaro  Road,  Hyde  Park  District,  on  the  westerly  side  from 
Sanford  Street  approximately  180  feet  southerly;  on  the 
easterly  side  approximately  150  feet  from  Chesterfield  Street 
for  approximately  156  feet  southerly. 

Land  Damage 

On  new  street  construction  225  claims  were  filed  for 
damages  to  property  resulting  from  land  takings  or 
changes  in  grades.  On  these  claims  the  Public  Improve- 
ment Commission  awarded  damages  in  the  amount  of 
$60,042.75. 


Abandonment  of  Orders 

Corcoran  Drive,  Hyde  Park — sewer  easement  order  of 
June  7,  1966. 

Providence  Street,  Hyde  Park — laying  out  and  construction 
order  of  March  3,  1964. 

Abandonment  of  AYater  Easement 

Callahan  Place,  Brighton  District,  from  Western  Avenue 
to  Everett  Street. 


Sewer  Program 

During  the  year  1967  the  construction  of  1.10  miles 
of  sanitary  sewer,  .96  miles  of  surface  drain,  23  catch 
basins,  and  11  drop  inlets  were  ordered  at  a total  esti- 
mated cost  of  $300,247.00. 
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The  following  sewer  easement  was  ordered  discontinued: 
Private  Land,  Roxbury  District,  from  Fenwick  Street  approxi- 
mately 120  feet  westerly. 

Sewerage  works  were  ordered  as  follows : 

SEWERAGE  WORKS  ORDERED 


Sanitary 

Surface 

Street 

Sewer 

Drain 

Cs^tcli 

Drain 

Cost 

Estimated 

Linear  Feet 

Linear  Feet 

Basin 

Inlet 

Benefit 

Boston  Proper 

185 

180 

1 

$6,000  00 

None 

Hyde  Park 

American  Legion  High- 

way 

35 

4 

3,910  00 
9,590  00 
10,100  00 

None 
None 
$5,849  97 

Clare  Avenue 

229 

4 

*Corcoran  Drive 

320 

365 

1 

*Emmet  Street,  Hale 

Street,  Townsend 
Street 

1,111 

1,110 

2 

52,000  00 

5,850  00 

*Private  Land  (Sprague 

Street)  

453 

63,000  00 
6,000  00 
11,800  00 

37,872  00 
3,340  00 
5,988  78 

*Robbart  Lane 

185 

180 

i 

Vallaro  Road 

405 

403 

2 

Roxbury 

♦Private  Land  (Circuit 

Street) 

190 

190 

11,000  00 

None 

♦Private  Land  (South  of 

Dale  Street) 

185 

3 

7,440  00 

None 

♦Private  Land  (Wash- 
ington to  Bainbridge) 

West  Roxbury 

635 

5 

30,000  00 

None 

Cowing  Street 

155 

160 

7,607  00 
9,800  00 

4,052  00 
7,400  00 

♦Newfield  Street 

228 

227 

♦Parkside  Drive  and 

Priv’ate  Land 

1,308 

320 

1,269 

320 

6 

3 

48,000  00 
11,200  00 

20,999  00 
6,150  00 
None 

♦Plover  Street 

2 

♦Rivermoor  Street 

315 

8,600  00 

♦Starbird  Avenue  and 

Private  Land 

220 

223 

4,200  00 

3,225  00 

* Easements  Taken 


Private  Ways 

During  the  year  1967  permission  was  given  to  prepare 
for  public  travel  the  following  private  ways: 

Danny  Road,  Hyde  Park,  from  Vallaro  Road  to  Sanford 
Street. 

Fieldmont  Street,  Hyde  Park,  from  Bradlee  Street  ap- 
proximately 150  feet  easterly. 

Parkside  Drive,  West  Roxbury,  from  Avon  Street  approxi- 
mately 1,200  feet  northeasterly,  northerly,  southeasterly,  and 
southwesterly. 

Sanford  Street,  Hyde  Park,  from  Vallaro  Road  to  Ernest 
Avenue. 

Westgate  Road,  West  Roxbury,  from  Bryon  Street  approxi- 
mately 1,400  feet  southeasterly. 
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During  the  year  1967  permission  was  given  to  open 
for  public  travel  the  following  private  ways: 

Carol  Circle,  West  Roxbury,  from  Washington  Street  ap- 
proximately 420  feet  northwesterly. 

Crosstown  Avenue,  West  Roxbury,  from  Vogel  Street  ap- 
proximately 240  feet  easterly. 

Lawn  Avenue,  East  Boston,  from  Leverett  Avenue  to 
Palermo  Street. 

Northdale  Terrace,  West  Roxbury,  from  Northdale  Road  ap- 
proximately 190  feet  southwesterly. 

Palermo  Street,  East  Boston,  from  Lawn  Avenue  to  Swan 
Avenue. 

Ralston  Road,  Hyde  Park,  from  Greenfield  Road  to  Ralwood 
Road. 

Sierra  Road,  Hyde  Park,  from  a point  approximately  200 
feet  north  of  Neponset  Valley  Parkway  approximately  918 
feet  northerly  and  northwesterly  to  Wolcott  Street. 

Violet  Street,  Dorchester,  from  French  Street  to  Delhi 
Street. 


Assessments 

During  the  year  1967  the  Highway  Division  of  the 
Public  Works  Department  sent  notice  of  completion  of 
thirty-three  streets  at  a total  cost  of  $655,138.23.  On 
this  work  the  Public  Improvement  Commission  levied 
assessments  in  the  amount  of  $239,333.98. 

During  the  same  period  the  Sewer  Division  of  the 
Public  Works  Department  reported  the  completion  of 
construction  of  sanitary  sewerage  in  four  streets  at  a 
cost  of  $23,915.82,  on  which  the  Public  Improvement 
Commission  levied  assessments  in  the  amount  of 
$12,589.24. 

During  the  year  1967  the  Highway  Division  of  the 
Public  Works  Department  sent  notice  of  completion  of 
sidewalks  in  thirty-six  streets  at  a total  cost  of  $287,- 
210.99.  On  this  the  Public  Improvement  Commission 
levied  assessments  of  $105,755.99. 
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STREET  ASSESSMENTS 


Street 

Cost 

Assessment 

Banfield  Avenue,  Dorchester 

$17,477 

34 

$7,914 

49 

Boxford  Terrace,  West  Roxbury 

10,951 

20 

4,277 

70 

Chesterfield  Street,  Hyde  Park 

30,299 

50 

9,998 

00 

Copenger  Street,  Roxbury 

9,191 

10 

3,432 

00 

Crest  Street,  West  Roxbury 

7,587 

48 

2,909 

50 

David  Road,  West  Roxbury 

24,348 

37 

5,596 

05 

Desmond  Road,  Dorchester 

16,261 

20 

5,622 

83 

Earnshaw  Street,  West  Roxbury 

7,923 

96 

3,195 

50 

Ethel  Street,  West  Roxbury 

20,396 

97 

9,056 

50 

Evandale  Terrace,  Dorchester 

13,155 

76 

6,578 

00 

Gerrish  Street,  Brighton 

36,630 

36 

9,949 

98 

Glencliff  Road,  West  Roxbury 

46,693 

51 

10,494 

99 

HoUv  Road,  West  Roxbury 

14,518 

81 

7,575 

00 

Imbaro  Road,  Hyde  Park 

19,580 

90 

7,154 

00 

Irena  Road,  Dorchester 

7,570 

50 

3,976 

00 

Langley  Road,  Brighton 

51,200 

53 

17,195 

50 

Lawton  Terrace,  Hyde  Park 

7,967 

16 

3,984 

00 

Manchester  Street,  Dorchester 

23,552 

39 

10,446 

99 

Manion  Road,  Hyde  Park 

21,121 

16 

9,368 

93 

Manley  Street,  Dorchester 

12,297 

39 

4,681 

50 

Maplewood  Street,  West  Roxbury 

47,882 

13 

11,707 

00 

Monterey  Avenue,  Dorchester 

23,061 

61 

5,448 

02 

Newkirk  Street,  Dorchester 

11,676 

09 

3,929 

50 

Newsome  Park,  West  Roxbury 

9,413 

28 

3,758 

50 

Norris  Road,  Hyde  Park 

16,301 

75 

7,918 

00 

Pleasant  Street,  Hyde  Park 

12,702 

06 

4,441 

00 

Pleasant  Valley  Circle,  West  Roxbury 

27,580 

93 

10,925 

00 

Ralston  Road,  Hyde  Park 

14,911 

62 

6,281 

00 

Rockwood  Terrace,  West  Roxbury 

21,658 

08 

9,999 

99 

St.  Theresa  Avenue,  West  Roxbury 

19,412 

25 

6,124 

00 

Searle  Road,  West  Roxbury 

19,137 

79 

3,882 

50 

Violet  Street,  Dorchester 

19,412 

25 

17,654 

51 

Willow  Avenue,  Hyde  Park 

13,263 

81 

3,967 

50 

Total 

$655,138  23 

$239,333 

98 

SEWER  ASSESSMENTS 


Street 

Cost 

Assessment 

Brucewood  Street,  West  Roxbury 

$3,101  10 

$2,620  00 

Genevieve  W'ay,  Dorchester 

12,432  86 

5,335  40 

Robbart  Lane,  Hyde  Park 

3,612  82 

3,340  00 

Sammett  Avenue,  West  Roxbury 

4,769  04 

1,293  84 

Total 

$23,915  82 

$12,589  24 
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SIDEWALK  ASSESSMENTS 


Street 

Cost 

Assessment 

Academy  Hill  Road,  Brighton 

$2,613  55 

$1,046  00 

Alcorn  Street,  Brighton 

164  30 

101  00 

Allston  Street,  Brighton 

1,793  50 

530  00 

Arlington  Street,  Brighton 

8,507  27 

2,449  00 

Belnel  Road,  Hyde  Park 

3,183  75 

1,499  00 

Bennett  Street,  Brighton  (Parsons  Street  to  South 
Hobart  Street) 

3,902  92 

1,983  00 

Bennett  Street,  Brighton  (Market  Street  to  Parsons 

3,681  60 

1,320  00 

Blanche  Street,  Dorchester 

3,074  25 

1,055  00 

Braemore  Road,  Brighton 

3,400  80 

1,831  00 

C Street,  South  Boston 

3,233  60 

1,862  00 

Colberg  Avenue,  West  Roxbury 

10,652  50 

4,561  00 

Coleridge  Street,  East  Boston 

175  02 

96  00 

Columbia  Road,  South  Boston 

2,084  91 

539  00 

Davison  Street,  Hyde  Park 

26,465  95 

11,670  00 

East  Third  Street,  South  Boston 

4,480  72 

2,145  00 

Edgemere  Road,  West  Roxbury 

12,539  50 

4,932  00 

Elm  Street,  Dorchester 

8,634  25 

3,349  00 

Gardner  Street,  Brighton 

791  58 

390  99 

Green  Hill  Street,  Dorchester 

5,704  15 

1,403  00 

Harley  Street,  Dorchester 

4,989  35 

1,517  00 

Malcolm  Road,  West  Roxbury 

20,555  90 

9,585  00 

Maple  Street,  West  Roxbury 

25,452  35 

11,380  00 

Metropolitan  Avenue,  Hyde  Park 

6,933  65 

1,288  00 

Murdock  Street,  Brighton 

2,963  01 

1,020  00 

Owen  croft  Road,  Dorchester 

10,180  95 

2,154  00 

Park  Street,  Hyde  Park 

9,401  50 

2,690  00 

Parkman  Street,  Dorchester 

5,865  90 

1,255  00 

Plain  Street,  Dorchester 

9,534  09 

4,088  00 

Pleasantview  Street,  Hyde  Park 

20,305  60 

8,005  00 

Rockwell  Street,  Dorchester 

9,753  00 

1,794  00 

Rosemary  Street,  West  Roxbury 

614  25 

420  00 

Russett  Road,  West  Roxbury 

2,952  00 

1,040  00 

Shepard  Street,  Brighton 

2,723  00 

1,489  00 

South  wick  Street,  Dorchester 

446  55 

193  00 

Surrey  Street,  Brighton 

14,482  42 

4,788  00 

Temple  Street,  Dorehester 

10,550  50 

3,124  00 

Whitcomb  Avenue,  West  Roxbury 

26,422  85 

7,065  00 

Total 

$287,210  99 

$105,755  99 
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During  the  period  of  this  report  148  petitions  for  public 
utilities  were  approved  for  the  placing  and  maintaining 
of  poles  for  the  support  of  wires. 

Also,  113  petitions  were  approved  for  miscellaneous 
installations  or  uses  of  the  public  highways  of  the  City 
of  Boston,  as  follows: 


Street 

A Street,  South  Boston 

Petitioner 

Boston  Gas  Company 

Nature  of  Petition 
Gas  main 

American  Legion  Highway,  Hyde 
Park 

Worcester  Gas  Light  Company 

Gas  main 

Amesbury  Street,  West  Roxbury 

Boston  Gas  Company 

Gas  main 

Armory  Street,  Charlestown 

Boston  Gas  Company 

Gas  main 

Avon  Street,  Roxbury 

Boston  Gas  Company 

Gas  main 

B Street,  South  Boston 

Boston  Edison  Company 

Conduit  (2) 

B Street,  South  Boston 

Boston  Gas  Company 

Gas  main 

Baker  Street,  West  Roxbury 

Boston  Gas  Company 

Gas  main 

Bartlett  Street,  Charlestown 

Boston  Gas  Company 

Gas  main 

Berkeley  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Berwick  Street,  West  Roxbury 

Boston  Gas  Company 

Gas  main 

Beverly  Street,  Boston  Proper 

Union  Freight  Railroad  Company 

Railroad  tracks 

Blagden  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Blossom  Street,  Boston  Proper 

Shriners  Hospital  for  Crippled 

Children  Pedestrian  tunnel 

Blossom  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Bolton  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Boston  Street,  South  Boston 

Boston  Gas  Company 

Gas  main 

Bowdoin  Square,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Bowdoin  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Bower  Street,  Roxbury 

Boston  Gas  Company 

Gas  main 

Brighton  Avenue,  Brighton 

Boston  Gas  Company 

Gas  main 

Brunswick  Street,  Roxbury 

Boston  Gas  Company 

Gas  main 

Caltha  Road,  Brighton 

Boston  Gas  Company 

Gas  main 

Cambridge  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit  (2) 

Cambridge  Street,  Boston  Proper 

Boston  Gas  Company 

Gas  main 

Catawba  Street,  Roxbury 

Boston  Gas  Company 

Gas  main 

Causeway  Street,  Boston  Proper 

Union  Freight  Railroad  Company 

Railroad  tracks 

Commonwealth  Avenue,  Brighton 

Boston  Gas  Company 

Gas  main 

Congress  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Cross  Street,  Charlestown 

Boston  Gas  Company 

Gas  main 

D Street,  South  Boston 

Boston  Gas  Company 

Gas  main 

Dent  Street,  West  Roxbury 

Boston  Gas  Company 

Gas  main 

Devonshire  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit 
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Street 

Dorchester  Avenue,  Boston  Proper 

Petitioner 

Boston  Edison  Company 

Nature  of  Petition 
Conduit 

Dorchester  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Dorchester  Street,  South  Boston 

Boston  Gas  Company 

Gas  main 

Dover  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Dustin  Street,  Brighton 

Boston  Gas  Company 

Gas  main 

East  First  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

East  Second  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit  (2) 

Elm  Hill  Avenue,  Roxbury 

Boston  Gas  Company 

Gas  main 

Exeter  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Fairmount  Avenue,  Hyde  Park 

Worcester  Gas  Light  Company 

Gas  main 

Forsyth  Street,  Roxbury 

Northeastern  University 

Underground  structure 

Foundry  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Franklin  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Freeport  Way,  Dorchester 

Boston  Gas  Company 

Gas  main 

Gardena  Road,  Brighton 

Boston  Gas  Company 

Gas  main 

Gardner  Street,  West  Roxbury 

Boston  Gas  Company 

Gas  main 

Granite  Street,  South  Boston 

Gillette  Company 

Spur  track 

Hallet  Street,  Dorchester 

Boston  Gas  Company 

Gas  main 

Harrishof  Street,  Roxbury 

Boston  Gas  Company 

Gas  main 

Harrison  Avenue,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Herald  Street,  Boston  Proper 

Boston  Gas  Company 

Gas  main 

Hichborn  Street,  Brighton 

Boston  Gas  Company 

Gas  main 

Higgins  Street,  Brighton 

Boston  Gas  Company 

Gas  main 

High  Street,  Charlestown 

Boston  Gas  Company 

Gas  main  (2) 

Hudson  Street,  Boston  Proper 

Boston  Gas  Company 

Gas  main 

Humboldt  Avenue,  Roxbury 

Boston  Gas  Company 

Gas  main 

Jeffries  Street,  East  Boston 

Boston  Gas  Company 

Gas  main  (2) 

Kneeland  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit  (2) 

La  Grange  Street,  West  Roxbury 

Boston  Gas  Company 

Gas  main  (2) 

Lake  Street,  Brighton 

Boston  Gas  Company 

Gas  main 

Lamson  Street,  East  Boston 

Boston  Gas  Company 

Gas  main 

Laurel  Street,  Charlestown 

Boston  Gas  Company 

Gas  main 

Linden  Street,  Brighton 

Boston  Gas  Company 

Gas  main 

Loring  Street,  Hyde  Park 

Worcester  Gas  Light  Company 

Gas  main 

Marbury  Terrace,  West  Roxbury 

Colourpicture  Realty  Corporation 

Duct 

Maverick  Street,  East  Boston 

Boston  Gas  Company 

Gas  main  (2) 

Merrimac  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

Merrimac  Street,  Boston  Proper 

Boston  Gas  Company 

Gas  main 

Merrimac  Street,  Boston  Proper 

Real  Property  Department 

Bridge  structure 

New  Chardon  Street,  Boston  Proper 

Boston  Edison  Company 

Conduit 

New  Chardon  Street,  Boston  Proper  Boston  Gas  Company 


Gas  main 


so 
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Street 

New  Congress  Street,  Boston  Proper 
New  Sudbury  Street,  Boston  Proper 
Newbury  Street,  Boston  Proper 
Newmarket  Square,  Roxbury 
Oak  Street,  Boston  Proper 
Perham  Street,  West  Roxbury 
Prospect  Street,  Hyde  Park 
Quaker  Lane,  Boston  Proper 
Revere  Street,  Boston  Proper 
Ritchie  Street,  Roxbury 
Rivermoor  Street,  West  Roxbury 
Rumford  Street,  West  Roxbury 
Sanborn  Avenue,  West  Roxbury 
School  Street,  Charlestown 
Staniford  Street,  Boston  Proper 
Summer  Street,  Boston  Proper 
Summer  Street,  South  Boston 
Summit  Street,  Hyde  Park 
Sumner  Street,  East  Boston 
Tremont  Street,  Boston  Proper 
Tyler  Street,  Boston  Proper 
Walnut  Avenue,  Roxbury 
Washington  Street,  Boston  Proper 
West  Second  Street,  Boston  Proper 
West  Second  Street,  Boston  Proper 
West  Second  Street,  South  Boston 
West  Third  Street,  South  Boston 
Woodlawn  Street,  West  Roxbury 


Petitioner 

Boston  Edison  Company 
Boston  Edison  Company 
Boston  Edison  Company 
Boston  Gas  Company 
Boston  Edison  Company 
Boston  Gas  Company 
Worcester  Gas  Light  Company 
Boston  Edison  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Edison  Company 
Boston  Edison  Company 
Boston  Edison  Company 
Worcester  Gas  Light  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Edison  Company 
Boston  Gas  Company 
Tufts  New  England  Medical  Center 
Boston  Edison  Company 
Boston  Edison  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 


Nature  of  Petition 
Thermocouple 
Conduit 
Conduit 
Gas  main  (2) 

Conduit 
Gas  main 
Gas  main 
Conduit 
Gas  main 
Gas  main 
Gas  main 
Gas  main 
Gas  main 
Gas  main 
Conduit 
Conduit  (2) 

Guard  rail 
Gas  main 
Gas  main 
Gas  main 
Conduit  (2) 

Gas  main  (2) 

Bridge 

Thermocouple  (4> 
Conduit  (2) 

Gas  main 
Gas  main 
Gas  main 
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SUMMARY 

Duly  advertised  public  hearings,  followed  by  Execu- 
tive Committee  meetings,  were  held  every  Tuesday  dur- 
ing the  year.  As  in  previous  years,  the  Public  Improve- 
ment Commission  kept  pace  with  Boston  Redevelop- 
ment Authority  and  private  developments  as  far  as 
new  or  revised  street  patterns  were  concerned. 

Significantly,  the  discontinuance  of  several  public 
highways  played  an  important  part  this  year  and  yielded 
a total  of  $533,436.00  to  the  City  of  Boston  from  the 
sale  of  the  city's  ^^fee  ownership."  For  example,  the 
Christian  Science  Complex  for  The  First  Church  of 
Christ,  Scientist,  netted  a total  of  $492,036.00  for  the 
discontinuance  of  certain  streets  in  the  area.  The  pro- 
posed First  National  Bank  building  required  the  dis- 
continuance of  a portion  of  Leather  Square,  Boston 
Proper  District,  which  the  city  owned  in  fee,  and 
realized  the  sum  of  $26,400.  The  Boston  Gas  Company 
purchased  the  city's  fee  ownership  in  discontinued  Point 
Road,  Dorchester  District,  for  $15,000. 

Scollay  Square  and  Dover  Street,  two  streets  which 
enjoyed  ‘^^dubious"  reputation  over  the  years,  were 
given  new  names.  Scollay  Square  was  renamed  Cam- 
bridge Street,  and  Dover  Street  was  renamed  East 
Berkeley  Street. 

During  the  year  Traffic  Commissioner  Thomas  F. 
Carty  resigned  and  was  replaced  by  John  H.  O'Neill,  Jr. 
Commissioner  O'Neill  later  accepted  a position  with  the 
Boston  Redevelopment  Authority,  and  William  T. 
Doyle  became  Acting  Traffic  Commissioner. 

Real  Property  Commissioner  James  J.  Sullivan,  Jr., 
became  Corporation  Counsel  during  the  year  and  was 
replaced  by  Commissioner  Joseph  Alecks. 

John  F.  Flaherty,  Chairman, 
William  T.  Doyle, 

Joseph  Alecks, 

Public  Improvement  Commission, 

Frederick  L.  Garvin, 

Chief  Engineer 
Michael  J.  Corrao, 

Executive  Secretary 
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CENTRAL  OFFICE 

Table  1 — Grade  and  Number  of  Employees 
Table  2 — Permit  Branch  Accounts 
Table  3 — Summary  of  Permits,  etc. 

Table  4 ■ — Automotive  Equipment 
Table  5 — New  Equipment  Purchased 
Table  6 — Summary  of  Appropriations,  Expenditures, 
etc. 
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The  records  of  the  department  show  that  there  are 
now  1,600  persons  eligible  for  employment  in  the 
several  divisions,  and  of  that  number  1,416  were  upon 
the  January  2,  1968,  payrolls. 

TABLE  1 


TITLE  AND  NUMBER  OF  EMPLOYEES 


Title 

Central 

Office 

Maintenance 
Branch,  Central 
Office 

Highway 

Sanitary 

Sewer 

Engineering 

Water 

Total 

Commissioner 

1 

— 

— 

— 

— 

— 

— 

1 

Administrative  assistant 

2 

— 

1 

1 

1 

1 

— 

6 

Assistant  civil  engineer 

— 

— 

3 

— 

2 

12 

— 

17 

Assistant  drawtender 

— 

— 

21 

— 

— 

— 

— 

21 

Assistant  sewer  pumping  station  operator. . . . 

— 

— 

— 

— 

10 

— 

— 

10 

Assistant  superintendent 

— 

— 

— 

— 

— 

— 

1 

1 

Assistant  supervisor 

— 

— 

1 

— 

— 

— 

— 

1 

Associate  civil  engineer 

— 

— 

2 

— 

2 

2 

1 

7 

Associate  electrical  engineer 

— 

— 

1 

— 

— 

— 

— 

1 

Cashier  and  weigh  clerk 

— 

— 

— 

1 

— 

— 

— 

1 

Chief  communications  equipment  operator. . . 

Chief  inspector 

— 

— 

1 

— 

— 

— 

— 

1 

Chief  sewer  pumping  station  operator 

— 

— 

— 

— 

1 

— 

— 

1 

Chief  water  meter  reader 

— 

— 

— 

— 

— 

— 

1 

1 

Licric 

Clerk  and  stenographer 

— 



— 

— 

— 

— 

— 

— 

Clerk  and  typist 

— 

— 

— 

1 

— 

— 

2 

3 

Communications  equipment  operator 

— 

5 

— 

— 

— 

— 

— 

5 

Constable 

1 

— 

— 

— 

— 

— 

— 

1 

Crane  operator 

— 

— 

— 

9 

— 

— 

— 

9 

Director  of  transportation 

— 

1 

— 

— 

— 

— 

— 

1 

District  foreman 

— 

— 

— 

— 

— 

— 

1 

1 

Division  engineer 

— 

— 

1 

1 

1 

1 

1 

5 

Drawtender 

— 

— 

3 

— 

— 

— 

— 

3 

Electrician 

— 

— 

1 

— 

— 

— 

— 

1 

Electrician  foreman 

— 

— 

— 

— 

— 

— 

— 

— 

Electrician-operator 

— 

— 

— 

— 

2 

— 

— 

2 
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TABLE  I 

TITLE  AND  NUMBER  OF  EMPLOYEES  — Continued 


Title 

Central 

Office 

Maintenance 
Branch,  Central 
Office 

Highway 

Sanitary 

Sewer 

Engineering 

Water 

Total 

Executive  secretary  (PIC) 

1 

— 

— 

— 

— 

— 

— 

1 

Executive  secretary  (PWD) 

1 

— 

— 

— 

— 

— 

— 

1 

First  assistant  drawtender 

— 

— 

17 

— 

— 

— 

— 

17 

Garage  attendant 

— 

3 

— 

— 

— 

— 

— 

3 

Garage  foreman 

— 

3 

— 

— 

— 

— 

1 

4 

Gas  lamp  repairman 

— 

— 

1 

— 

— 

— 

— 

1 

General  foreman 

— 

2 

— 

— 

— 

— 

— 

2 

Head  account  clerk 

1 

— 

— 

— 

— 

— 

1 

2 

Head  administrative  clerk 

1 

1 

— 

— 

— 

1 

1 

4 

Head  clerk 

— 

— 

1 

1 

1 

1 

2 

6 

Head  clerk  and  secretary 

Head  permit  investigator 

1 

— 

— 

— 

— 

— 

— 

1 

Head  storekeeper 

— 

1 

— 

— 

— 

— 

— 

1 

Heavy  motor  equipment  operator 

— 

2 

55 

17 

1 

— 

15 

90 

Heavy  motor  equipment  repairman 

— 

7 

— 

— 

— 

— 

— 

7 

Inspector 

— 

— 

73 

47 

11 

— 

20 

151 

Investigator 

Junior  civil  engineer 

— 

— 

4 

— 

2 

8 

1 

15 

Junior  engineering  aid 

— 

— 

8 

— 

4 

4 

1 

17 

Laborer 

— 

1 

277 

82 

11 

— 

33 

404 

Maintenance  foreman 

— 

— 

5 

— 

3 

— 

1 

9 

Maintenance  mechanic  (blacksmith) 

- 

4 

— 

— 

— 

— 

— 

4 

Maintenance  mechanic  (bricklayer) 

Maintenance  mechanic  (carpenter) 

— 

4 

6 

— 

— 

— 

— 

10 

Maintenance  mechanic  (machinist) 

— 

— 

2 

— 

— 

— 

10 

12 

Maintenance  mechanic  (mason) 

— 

— 

— 

— 

4 

— 

1 

5 

Maintenance  mechanic  (millwright) 

— 

— 

— 

3 

2 

— 

— 

5 

Maintenance  mechanic  (painter) 

— 

2 

2 

— 

— 

— 

— 

4 

Maintenance  mechanic  (plumber) 

— 

— 

— 

— 

— 

— 

16 

16 

Maintenance  mechanic  (sheet  metal  worker) . 

— 

1 

— 

— 

— 

— 

— 

1 

Maintenance  mechanic  (welder) 

— 

4 

1 

— 

— 

— 

— 

5 

Maintenance  mechanic  foreman  (carpenter).. 

— 

2 

1 

— 

— 

— 

— 

3 

Maintenance  mechanic  foreman  (machinist).. 

— 

— 

— 

— 

— 

— 

1 

1 

Maintenance  mechanic  foreman  (millwright).. 

— 

— 

— 

1 

— 

— 

— 

1 
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TABLE  1 

GRADE  AND  NUMBER  OF  EMPLOYEES  — Continued 


Title 

Central 

Office 

Maintenance 
Branch,  Central 
Office 

Highway 

Sanitary 

Sewer 

Engineering 

Water 

Total 

Maintenance  mechanic  foreman  (painter).. . . 

— 

— 

1 

— 

— 

— 

— 

1 

Maintenance  mechanic  foreman  (welder) .... 

— 

1 

— 

— 

— 

— 

— 

1 

Maintenance  mechanic  helper 

— 

4 

— 

— 

— 

— 

14 

18 

Maintenance  men 

— 

11 

— 

3 

— 

— 

— 

14 

Motor  equipment  operator 

— 

1 

73 

4 

9 

— 

1 

88 

Motor  equipment  repair  foreman 

— 

4 

— 

— 

— 

— 

— 

4 

Paver 

— 

— 

12 

— 

— 

— 

— 

12 

Permit  investigator 

4 

— 

— 

— 

— 

— 

— 

4 

Personnel  officer 

— 

— 

— 

— 

— 

— 

— 

— 

Photographer 

— 

— 

— 

— 

— 

1 

— 

1 

P rincipal  account  clerk 

4 

1 

— 

— 

— 

— 

4 

9 

Principal  civil  engineer 

— 

— 

— 

2 

2 

4 

— 

8 

Principal  clerk 

— 

— 

— 

— 

— 

— 

7 

7 

Principal  clerk  and  stenographer 

3 

— 

1 

1 

1 

— 

1 

7 

Principal  clerk  and  typist 

5 

— 

2 

— 

1 

— 

2 

10 

Principal  electrical  engineer 

— 

— 

— 

— 

— 

— 

— 

— 

Principal  photostat  operator 

— 

— 

— 

— 

— 

— 

— 

— 

Principal  personnel  officer 

1 

— 

— 

— 

— 

— 

— 

1 

Principal  storekeeper 

— 

1 

— 

— 

— 

— 

1 

2 

Public  relations  representative 

— 

— 

— 

— 

— 

— 

— 

— 

Repairman 

— 

15 

— 

— 

— 

— 

— 

15 

Sanitation  foreman 

— 

— 

— 

2 

— 

— 

— 

2 

Senior  account  clerk 

— 

— 

— 

— 

— 

— 

2 

2 

Senior  accounting  machine  operator 

— 

— 

— 

— 

— 

— 

— 

— 

Senior  cashier 

— 

— 

— 

— 

— 

— 

— 

— 

Senior  civil  engineer 

— 

— 

10 

— 

2 

3 

1 

16 

Senior  clerk 

— 

— 

— 

— 

— 

— 

— 

— 

Senior  clerk  and  stenographer 

1 

— 

— 

1 

— 

— 

2 

4 

Senior  clerk  and  typist 

5 

3 

6 

1 

— 

2 

11 

28 

Senior  engineering  aid 

— 

— 

4 

— 

4 

10 

3 

21 

Senior  personnel  officer 

1 

— 

— 

— 

— 

— 

— 

1 

Senior  storekeeper 

— 

1 

— 

— 

1 

— 

2 

4 

Sewer  cleaner 

— 

— 

— 

— 

8 

— 

— 

8 
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TABLE  I 

GRADE  AND  NUMBER  OF  EMPLOYEES  —Concluded 


Title 

Central 

Office 

Maintenance 
Branch,  Central 
Office 

Highway 

Sanitary 

Sewer 

Engineering 

Water 

Total 

Sewer  gateman 

— 

— 

— 

— 

9 

— 

— 

9 

Sewer  pumping  station  operator 

— 

— 

— 

— 

5 

— 

— 

5 

Sewer  service  repairman 

— 

— 

— 

— 

3 

— 

— 

3 

Sign  painter  and  letterer 

— 

1 

— 

— 

— 

— 

— 

1 

Special  heavy  motor  equipment  operator .... 

— 

1 

5 

5 

3 

— 

2 

16 

Special  water  meter  reader 

— 

— 

— 

— 

— 

— 

4 

4 

Steam  fireman 

— 

— 

— 

1 

— 

— 

— 

1 

Steam  fireman  (incinerator) 

— 

— 

— 

4 

— 

— 

— 

4 

Principal  cashier 

1 

— 

— 

— 

— 

— 

— 

1 

Stoker 

— 

— 

— 

20 

— 

— 

— 

20 

Storekeeper 

— 

— 

1 

— 

— 

— 

— 

1 

Superintendent 

— 

1 

1 

2 

1 

— 

1 

6 

Supervisor 

1 

2 

15 

8 

2 

— 

5 

33 

Telephone  operator 

— 

— 

— 

— 

— 

— 

1 

1 

Water  meter  reader 

— 

— 

— 

— 

— 

— 

17 

17 

Water  meter  repairman 

— 

— 

— 

— 

— 

— 

8 

8 

Water  service  maintenance  man 

— 

— 

— 

— 

— 

— 

17 

17 

Water  service  repairman 

— 

— 

— 

— 

— 

— 

35 

35 

Water  revenue  supervisor 

— 

— 

— 

— 

— 

— 

1 

1 

Working  foreman 

— 

2 

1 

5 

7 

— 

16 

31 

Yard  clerk 

— 

— 

— 

1 

1 

— 

6 

8 

Yardman 

— 

— 

— 

— 

1 

— 

1 

2 

Yardmaster 

— 

— 

— 

— 

— 

— 

1 

1 

Totals 

35 

92 

620 

224 

118 

50 

277 

1,416 
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TABLE  2 

PERMIT  BRANCH  ACCOUNTS 
CASH  RECEIPTS 

Permits  — signs  . . . $71,873  50 

Permits  — openings  and  occupation  ......  82,069  70 

Licenses  — storage  and  sale  of  merchandise  ....  28,147  75 

Sewer  inspection  fees 6,100  00 

Dump  tickets 53,011  00 

Contract  books 1,200  00 

Engineering  and  inspection  fees 215,986  47 

Special  permits 5,838  00 

Telephone  booth  locations 1,982  98 


Total $466,209  ,40 


COMMITTED  ACCOUNTS 

Sewer  Division  (M.D.C. — Sewer  Disposal)  ....  $37,570  42 

Rental  — city  property  . . . •.*..*  • • 17,956  00 

Water  use  through  city  hydrants  — Water  Division  . . 17,780  25 

Engineering  reproductions 80  00 

Damage  to  property  — Water  Division 5,756  09 

Damage  to  property  — Highway  Division  . . . . 723  00 

Damage  to  property  — Maintenance  Branch  ....  1,333  36 

Gardner  Street  Dump  — Sanitary  Division  ....  450  00 


Total $81,649  12 


MISCELLANEOUS 

Nonrevenue  Accounts,  United  States  Government  . . $189,000  00 

P.I.C.  minimum  pavement 670  00 

Special  meter  tests 186  00 

Sewer  Division 4,767  40 

Sundry 11,121  12 


Total $205,744  52 


DEPOSIT  ACCOUNTS 

Water  deposits $96,609  93 

Street  opening  account  (drain,  water,  etc.)  ....  85,239  85 

Street  opening  account  special  — (Public  Service  Corp.)  . 884,420  29 


Total $1,066,270  07 


Grand  Total $1,819,873  11 
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TABLE  3 

SUMMARY  OF  PERMITS 


PERMITS  AND  LICENSES  ISSUED 

Signs  6,356 

Permits  — openings  and  occupation 10,983 

Licenses 229 

Sewer  inspection  fees 244 

Dump  tickets 53,011 


Total 70,823 

DEPOSIT  RECEIPTS  ISSUED 

Water  deposits 411 

Street  opening  deposits 454 

(drain,  water,  etc.) 

Contract  books 600 


Total 1,465 

Driveway  applications  issued  and  processed  ....  184 

Notice  of  violations  issued  and  served 250 


434 


TABLE  4 


AUTOMOTIVE  EQUIPMENT 


The  Maintenance  Branch  is  responsible  for  the  re- 
pairs and  maintenance  of  the  Automotive  Equipment 
of  the  Public  Works  Department,  which  consisted  of 
the  following  on  December  31,  1967. 


Trojan  bucket  loaders  . 

Hough  bucket  loaders  . 
Michigan  front  end  loaders 
Ford  dump  trucks  F-850 
Ford  Falcon  station  wagons 
Ford  pickups  F-350 
Ford  dump  C-850  . 

Wayne  street  sweepers 
Elgin  street  sweepers  . 
Worthington  compressors  . 
Ford  Netco  catch-basin  cleaner 
Galien  rollers  .... 
Ford  dump  trucks  C-1100  . 
Ford  wrecker  truck  C-1100 
Cushman  truckster 
International  dump  trucks  . 
Thermal  snow  melter  . 

Ariens  snow  thrower 
Bombardier  snowmobile 
International  bullgrader 
Ingersoll-Rand  compressors 
Ford  pickups  F-250 
Ford  platform  C-750  . 


12 

5 

7 
44 
60 
30 

1 

23 

8 
15 

4 

3 
18 

1 

1 

10 

1 

2 

4 
1 
4 
4 
1 
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Heil  dump  trailer  — fifth  wheel 1 

Ford  tractor  — fifth  wheel 1 

Ford  F-600  4 

Ford  walk-in  van  P-500  5 

Ford  hydrocrane 1 

Bay  City  crane 1 

Caterpillar  tractor 4 

Ford  Packmaster  C-950  8 

Ford  pickup  truck  F-lOO 18 

Ford  dump  truck  C-600  2 

Caterpillar  traxcavater 1 

Wayne  wood  chipper 1 

Chevrolet  pickup 10 

Ford  Econoline  E-160 5 

Ford  Vanette 1 

Ford  gate  turner 2 

Dynahoe 1 

Autocar  tank  truck 1 

International  wrecker  truck 1 

Ford  Galaxie  sedan 1 

Dodge  Platform 1 

Ford  Wrecker  F-850  1 

Trailer  Field  Office 5 

Flexible  sewer  rodder 1 

Flexible  power  bucket  machine 2 

Fruehauf  trailer 2 

Willys  tool  box  trailer 1 

Kiley  tool  box  trailer 3 

Homemade  trailer 1 

Highway  semi-trailer 2 

Hobart  arc  welder  trailer 4 

Smitche  trailer 1 

Miller  tilt  top  trailer 1 

Fork  lift 2 

Dodge  Coronet  station  wagon 18 

Ford  Custom  500  sedan 5 

Ford  dump  F-950  50 

Mercury  sedan 1 

Dodge  sweepers 2 

Euclid  front  end  loader 3 

Dodge  pickup 4 

Ford  load  packer 2 

Ford  diesel  dump 1 

Flexible  truck  loader 2 

Ford  high  pressure  cleaner 1 

Jaeger  pump  trailer 4 

Briggs  and  Stratten  sewer  rodder 7 

Homelite  pump 8 

Ford  F-600  with  Chicago  compressor  ....  1 

Ford  F-850  with  derrick 1 

Gardner-Denver  compressor  trailer 3 

Rogers  semi-trailer 1 

Cummins  Diesel  compactor 1 
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TABLE  5 

New  Equipment  Purchased 

1 Diesel  truck $16,545  00 

1 Fork  lift  truck 6,499  00 

6 F-850  dump  trucks 51,079  68 

2 F-850  with  cranes 30,097  00 

6 4-door  sedans 13,708  00 

18  4-door  station  wagons 35,392  00 

2 Passenger  station  wagons  ....  4,222  00 

5 Front  end  loaders 54,273  00 

2 4-wheel  street  sweepers 23,532  00 

15  3-wheel  street  sweepers 155,805  00 

1 D-7  Bulldozer 45,500  00 

9 |-ton  pickup  trucks 16,500  00 

50  Chassis  and  cabs  F-950  276,900  00 

50  Dump  bodies 54,880  00 

1 Wagner  dump  compactor  ....  50,872  00 

1 F-350  six-man  cab 6,418  00 

1 Low  bed  trailer 7,073  00 

10  Motrac  radios 8,880  00 

1 Welding  machine 1,850  00 

4 Centrifugal  pumps 1,073  00 

2 Cushman  carts 5,316  00 

18  6-yard  salt  spreaders 32,653  00 

2 F-750  catch-basin  equipment  . . . 18,110  00 


$917,177  68 

The  below-mentioned  are  expenditures  for  new  equipment 
in  the  last  six  years: 

1966  $262,532  46 

1965  290,576  11 

1964  331,743  67 

1963  335,859  32 

1962  285,125  25 

1961  1,063,685  89 


TABLE  6 

SUMMARY  OF  APPROPRIATIONS,  RECEIPTS,  EXPENDITURES,  AND  BALANCES,  DECEMBER  31,  1967 
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Unencumb. 

Balance 

$260,000 

2,205 

tl94,619 

J723,582 

U83,198 
4,171 
18,087 
935,984 
42,421 
1,027,518 
183 ,009 

180 

839 

J14,095 

1,000,000 

53,626 

620,801 

49,584 

2,482,931 

Unliquidated 
Encumb.  & 
Carry 
Forward 

$691,422 

249,521 

7,571 

184,331 

590,060 

247,109 

674,582 

2,628,328 

51,155 

97,792 

269,833 

54,822 

5,746,526 

Unexpended 

Balance 

$951,422 

2,205 

54.902 

716,011 

783,198 

4,171 

202,418 

1,526,044 

289,530 

1,702,100 

2,811,337 

51,335 

98,631 

255,738 

1,000,000 

54,822 

53,626 

620,801 

49,584 

8,229,457 

1967 

Expenditures 

$11,941,586 

13,865 

9,382,255 

87,500 

3,866,612 

111,000 

1,513,198 

15,829 

908,582 

136,186 

218,255 

593,896 

2,589,268 

5,778 

82,707 

1,042,870 

202,972 

32,777,359 

Total 

Amount 

Available 

$12,893,008 

16,070 

9,437,157 

87,500 

3,150,600 

730,000 

20,000 

1,111,000 

1,662,230 

507,785 

2,295,996 

5,400,605 

57,113 

181,338 

1,293,608 

1,000,000 

317,794 

53,626 

620,801 

49,584 

466,209 

41,001,816 

Revenue 

Received 

$9,111,062 

87,500 

3,138,266 

111,000 

586,077 

466,209 

13,512,448 

Transfers 

1 

/ 

*$178,736 

t59,000 

237,736 

1967  Ap- 
propriations 
& C C 
Orders 

$9,623 

11,851,878 

170,500 

16,070 

3,524,756 

16,810 

949,678 

4,995 

730,000 

20,000 

1.170.000 

1.400.000 

2.650.000 

} 

18,018,071 

Carried 

Forward 

$861,007 

326,095 

173,736 

12,334 

1,662,230 

507,785 

895,996 

2,164,528 

30,903 

26,210 

181,338 

1,298,608 

1,000,000 

317,794 

53,626 

620,801 

49,584 

10,175,241 

General  Budget 

General  Down  Payment 

General  Equipment 

Water  Budget 

Water  Equipment 

Water  Revenue 

Water  Federal  Grant 

Sewer  Budget 

Sewer  Equipment 

Sewer  Federal  Grant 

Snow  Removal 

Snow  Removal  Equipment 

Equipment  Loan 

Bridge  Loan 

Sidewalk  Loan 

Sewerage  Loan 

Public  Ways  Loan 

Highway  — Chapter  782 

Highway  — Chapter  822 

Highway  Chapter  679 

Water  Mains  Loan 

Water  Meter  Loan 

Construction  of  Buildings 

(Included) 

Construction  of  Building  (Loop 

Area) 

Washington  Park 

Other  Department  Revenue 

Transferred  to  Water  Loan 
Transferred  to  Other  Department 
Deficit 
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APPENDIX  C 

HIGHWAY  DIVISION 

Table  1 — Cost  Summaries  of  Contracts 

Table  2 — Chapter  “90”  and  “393”  Street  Construction 

Table  3 — Streets  Reconstructed 

Table  4 — Patching  Contracts 

Table  5 — Bridge  ^Maintenance  Work 

Table  6 — Details  of  Expenditures  on  Tidewater 
Bridges 

Table  7 — Waterborne  Traffic 

Table  8 — Expenditures  on  Inland  Bridges 

Table  9 — Work  Done  by  Contract 

Table  10 — Work  Done  b}^  City  Forces 

Table  11 — Patching  Quantities 

Table  12 — Street  Lighting  Details 
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TABLE  I 

Cost  Summaries  of  Contracts 


Chapter  90  Projects  $1,016,339  10 

“393’’  Streets  Constructed 226,294  00 

Streets  Reconstructed 1,838,033  32 

Awarded  in  1967,  To  Be  Completed  in  1968  1,164,181  25 


$4,244,847  67 


Street 

Harvard  Street 
Corey  Street 

Centre  Street 
Forest  Hills  Street 
Tremont  Street 


TABLE  2 

STREET  CONSTRUCTION 

Chapter  90  Projects 


Limits  Contract  Amount 

Walk  Hill  Street  to  Blue  Hill  Avenue  . . . $295,470  60 

Centre  Street  to  Weld  Street,  and  Marlin  Road  to 

Newton  line 129,560  25 

Boylston  Street  to  Eliot  Street 185,041  25 

Arborway  to  Williams  Street 86,162  00 

Huntington  AvCnue  to  Tremont  Street  . . . 180,957  00 


Lake  Street 


Chapter  90  Project  Awarded  in  1967  To  Be 
Completed  in  1968 

Commonwealth  Avenue  to  Washington  Street  . . 139,148  00 

$1,016,339  10 


Belle  Avenue 
Crest  Street 
Hazelmere  Road 
Maria  Lane 

Northdale  Terrace 
Partridge  Street 
Segel  Street 
Vogel  Street 
Whittemore  Street 


“393”  Streets  Constructed 

Northdale  Road  to  Gould  Street  .... 
Houston  Street  to  beyond  Whittemore  Street  . 
Robken  Road  to  310  feet  easterly  .... 
Roslindale  Avenue  to  430  feet  southeasterly  and 

southwesterly 

Northdale  Road  to  170  feet  southerly 
Maplewood  Street  to  Cowing  Street  .... 
Chestnut  Street  to  225  feet  northwesterly 
Stimson  Street  to  Crosstown  Avenue  .... 
Montview  Street  to  Crest  Street 


$123,640  50 


Delhi  Street  Crossman  Street  to  1,700  feet  northeasterly 

Elm  Lawn  Centre  Street  to  250  feet  northwesterly 

Stone  Terrace  Gallivan  Boulevard  to  Terrace 

Westbourne  Terrace  Corey  Road  to  Brookline  line 


$102,653  50 


$226,294  00 
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Street 
Edson  Street 
Harley  Street 
Itasca  Street 

Jacob  Street 
Norwood  Street 
Rexford  Street 
Semont  Road 
Temple  Street 

Cleveland  Place 
Hanover  Avenue 
Harris  Street 
Margaret  Street 
Salutation  Street 
Thacher  Street 
Wiget  Street 
Wiggin  Street 

Langley  Road 
Maplewood  Street 

St.  Theresa  Avenue 

Blossom  Street 
Washington  Street 

Grovenor  Road 
Lodgehill  Road 
Malcolm  Road 
Montebello  Road 
River  Street 
Rosemary  Street 
St.  Alphonsus  Street 

Tremont  Street 

Whitcomb  Avenue 

Alpheus  Road 
Bateman  Street 
Charles  Street 
Franklin  Terrace 
Grew  Hill  Road 
Mt.  Pleasant  Street 
Neponset  Avenue 
Readville  Street 
Weeks  Avenue 

Balsam  Street 
Callender  Street 
Doone  Avenue 
Fuller  Street 
Johnston  Road 
Minot  Street 
Walton  Street 
Westview  Street 


TABLE  3 

Streets  Reconstructed  in  1967 

IjImits  Contract  Amount 

Norfolk  Street  to  Milton  Avenue  .... 

Welles  Avenue  to  Roslin  Street 

Cummins  Highway  to  150  feet  southwest  of 

Messinger  Street 

Ballou  Avenue  to  Jones  Avenue 

Conley  Street  to  Tolman  Street 

Cummins  Highway  to  Blue  Hill  Avenue  . 

Dorchester  Avenue  to  St.  Marks  Road 

River  Street  to  Manchester  Street  ....  $157,795  00 

Snow  Hill  Street  to  Margaret  Street  .... 

North  Street  to  Hanover  Street 

North  Street  to  Hanover  Street 

Sheafe  Street  to  Prince  Street 

Hanover  Street  to  Commercial  Street 
Washington  Street  North  to  Prince  Street 
Salem  Street  to  North  Margin  Street 

Tileston  Street  to  North  Bennet  Street  . . . 47,779  25 

Washington  Street  to  560  feet  east  of  Breck  Avenue 
St.  Theresa  Avenue  to  72  feet  southeast  of  Searle 
Road 

Maplewood  Street  to  Crocker’s  Lane  ....  10,073  00 

Blossom  Court  to  William  Cardinal  O’Connell  Way 
At  southwesterly  corner  of  Court  Street  . . . 5,937  50 

Centre  Street  to  Pond  Street 
West  Street  to  Ruffing  Street 
Whitcomb  Avenue  to  Whitcomb  Avenue 
Washington  Street  to  Walnut  Avenue 
Linwood  Street  to  Reservation  Road 
350  feet  east  of  South  Street  to  end 
Northerly  corner  of  Tremont  Street  to  300  feet 
easterly 

Northerly  corner  of  St.  Alphonsus  Street  to  40  feet 
westerly 

Centre  Street  to  Malcolm  Road 121,728  75 

Beech  Street  to  Bateman  Street 

Beech  Street  to  56  feet  south  of  Alpheus  Road 

Roxana  Street  to  Town  Street 

Warren  Avenue  to  end 

Jeffers  Street  to  Alpheus  Road 

Pond  Street  to  Summit  Street 

Loring  Street  to  600  feet  east  of  Summit  Street 

River  Street  to  West  Milton  Street 

Grew  Hill  Road  to  Alpheus  Road  ....  237,642  30 

Blue  Hill  Avenue  to  Irma  Street 
Blue  Hill  Avenue  to  Carlos  Street 
Woodbole  Avenue  to  beyond  Lorna  Road 
Washington  Street  to  Morton  Street 
Blue  Hill  Avenue  to  Harvard  Street 
Adams  Street  to  Neponset  Street 
Washington  Street  to  Harley  Street 

Talbot  Avenue  to  Tonset  Street 189,557  10 
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Street 

Blanchard  Street 
Lambert  Street 
Millmont  Street 
Moreland  Street 
Perrin  Street 
Waverly  Street 

Staniford  Street 


Calumet  Street 
Fen  wood  Road 
Newbury  Street 
Sachem  Street 
Wait  Street 
Ward  Street 
Wiggles  worth  Street 
Worthington  Street 


Limits  Contract  Amount 

Bartlett  Street  to  Norfolk  Street 
Lambert  Avenue  to  Highland  Street 
Lambert  Avenue  to  Highland  Street 
Warren  Street  to  Blue  Hill  Avenue 
Waverly  Street  to  Moreland  Street 

Warren  Street  to  Blue  Hill  Avenue  ....  95,722  70 

Cambridge  Street  to  Merrimac,  Lowell,  and  Cause- 
way Streets 150,784  55 

Hillside  Street  to  Parker  Hill  Avenue 
Huntington  Avenue  to  Brookline  Avenue 
Hereford  Street  to  Massachusetts  Avenue 
Calumet  Street  to  Hillside  Street 
Huntington  Avenue  to  Sachem  Street 
Parker  Street  to  Huntington  Avenue 
Huntington  Avenue  to  Tremont  Street 

Huntington  Avenue  to  Tremont  Street  . , , 150,669  95 


Arklow  Street 
Ashley  Street 
Creighton  Street 
Deertield  Street 
Eustis  Street 
Hagar  Street 
Revere  Street 
Round  Hill  Street 
Woodlawn  Street 


Walden  Street  to  Gay  Head  Street 
Chestnut  Avenue  to  Armstrong  Street 
Centre  Street  to  Day  Street 
Commonwealth  Avenue  to  Storrow  Drive 
Harrison  Avenue  to  Dearborn  Street 
Thomas  Street  to  Eliot  Street 
Elm  Street  to  Alveston  Street 
Walden  Street  to  Day  Street 

100  feet  southeast  of  Hyde  Park  Avenue  to  Forest 
Hills  Cemetery 118,969  10 


Bower  Street 
Codman  Park 
Humboldt  Avenue 
Kensington  Street 

Leslie  Park 
Mayfair  Street 

Walnut  Avenue 
Walnut  Avenue 
Washington  Park 
Boulevard 


150  Walnut  Avenue  to  158  Walnut  Avenue 
Townsend  Street  to  approximately  700  feet  southerly 
Townsend  Street  to  Walnut  Avenue 
Approximately  158  feet  northeast  of  Elmore  Street 
to  Washington  Park  Boulevard 
Walnut  Avenue  approximately  15  feet  northwesterly 
259  feet  northeast  of  Elmore  Street  to  Washington 
Park  Boulevard 

Washington  Park  Boulevard  to  Bower  Street 
Bower  Street  to  Rockland  Street 

Washington  Street  to  Warren  Street  .... 


East  Berkeley  Street 
Herald  Street 
Shawmut  Avenue 
Tremont  Street 
Millicent  Way 
Paul  Place 


Tremont  Street  to  Shawmut  Avenue 

Tremont  Street  to  Shawmut  Avenue 

Herald  Street  to  East  Berkeley  Street 

Herald  Street  to  East  Berkeley  Street 

Paul  Place  to  limit  of  finished  concrete  walkways 

Herald  Street  to  Shawmut  Avenue 


338,756  97 


212,617  15 


East  Eighth  Street  Dorchester  Street  to  Columbia  Road 
K Street  East  Fourth  Street  to  Broadway 

Reverend  Burke  Street  Dorchester  Street  to  Mercer  Street 
Rogers  Street  Dorchester  Street  to  General  Devine  Way 

Woodward  Street  Dorchester  Avenue  to  Dorchester  Street  . . . 159^452  85 


Church  Street 
Collins  Street 
Cromwell  Street 
Parkson  Street  (for- 
merly Irving  Street) 


River  Street  to  Hillis  Road 
Bradlee  Street  to  310  feet  easterly 
Huntington  Avenue  to  270  feet  westerly 

Hyde  Park  Avenue  to  Clifford  Street 
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Street 
Pinefield  Lane 
Ralston  Road 
Sefton  Street 
Thorn  Street 
Vallaro  Road 
Pinefield  Road 


Limits 

Pinefield  Road  to  West  Milton  Street 
Greenfield  Road  to  Ralwood  Road 
Greenfield  Road  to  Mariposa  Street 
River  Street  to  263  feet  northerly 
River  Street  to  Danny  Road 
Pine  Avenue  to  430  feet  westerly 


Coolidge  Road 
Duval  Street 
Leamington  Road 
L3’ne  Road 
IVIadeline  Street 
North  Crescent  Circuit 
Parkland  Street 
South  Waverl}^  Street 
Snow  Street 
Waverl}'-  Street 


North  Harvard  Street  to  Mansfield  Street 

South  Waverly  Street  to  Antwerp  Street 

Wallingford  Road  to  Commonwealth  Avenue 

Union  Street  to  dead  end 

Harriet  Street  to  Faneuil  Street 

Breck  Avenue  to  end 

Winship  Road  to  Academy  Hill  Road 

Lincoln  Street  to  Waverly  Street 

Union  Street  to  Washington  Street 

Portsmouth  Street  to  Western  Avenue 


Contract  Amount 


167,535  10 


144,156  60 


American  Legion  H'way  Cummins  Highway  to  Hyde  Park  Avenue  . . 266,887  50 


Centre  Street 
Dorchester  Square 

Faj^ston  Street 
Fottler  Road 
Fo>"  Street 
Hill  Top  Street 
Homes  Avenue 
Josephine  Street 
Owen  Street 
Percival  Street 
Richmond  Street 
Robinson  Street 
Rugdale  Road 
Snow  Hill  Street 
Winter  Street 


Boylston  Street  to  Hyde  Square 
Parkland  between  Church,  Winter,  and  Adams 
Streets 

Blue  Hill  Avenue  to  Mascoma  Street 
Walk  Hill  Street  to  Hazleton  Street 
Adams  Street  to  Mt.  Ida  Road 
Granite  Avenue  to  Hallet  Street 
Bowdoin  Street  to  Topliff  Street 
Ditson  Street  to  Geneva  Avenue 
Morton  Street  to  Tiverton  Street 
Bowdoin  Street  to  Fox  Street 
Hanover  Street  to  Callahan  Tunnel 
Adams  Street  to  Draper  Street 
Washington  Street  to  Valley  Road 
Prince  Street  to  Charter  Street 

Bowdoin  Street  to  Adams  Street 173,886  75 


Alicia  Road 
Auriga  Street 
Bailej’’  Street 
Belton  Street 
Clementine  Park 
Crockett  Avenue 
Dayton  Street 
Hansborough  Street 
Hosmer  Street 
Houghton  Street 
Leston  Street 
St.  Gregory  Street 
Sturbridge  Street 
Westmore  Road 


Gallivan  Boulevard  to  beyond  Croftland  Avenue 

Westglow  Street  to  end 

Washington  Street  to  Dorchester  Avenue 

Gallivan  Boulevard  to  Milton  Street 

Centre  Street  to  Dayton  Street 

Gallivan  Boulevard  to  Milton  Street 

Nixon  Street  to  MBTA 

Blue  Hill  Avenue  to  Harvard  Street 

Blue  Hill  Avenue  to  Norfolk  Street 

Victory  Road  to  Pope’s  Hill  Street 

Morton  Street  to  Woolson  Street 

Dorchester  Avenue  to  Washington  Street 

River  Street  to  Sanford  Street 

Deering  Street  to  Hazleton  Street 


252,262  45 


$1,164,181  25 


TABLE  4 

PATCHING  CONTRACTS  AWARDED  IN  1967 

Contract  Contractor 

Repairs  to  defective  sidewalks  John  J.  Botti  Co.,  Inc 

Repairs  to  roadways  Hot  Top  Pavements,  Inc  . 

Repairs  to  roadways  Hot  Top  Pavements,  Inc. 

Repairs  to  roadways  Hot  Top  Pavements,  Inc. 


Amount 

$192,975 

89,105 

196,990 

21,775 
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TABLE  5 

BRIDGE  MAINTENANCE  WORK  PERFORMED 
IN  1967 

McArdle  Bridge  — South  sidewalk  approach  repairs  and 
repairs  to  structure. 

Chelsea  Street  Bridge  — Machinery  repairs;  painting  of 
structure. 

Summer  Street  Bridge  — Repairs  to  bridge  structure. 

Dana  Avenue  and  Cummins  Highway  Bridge — ^ Redecking. 

Chain  link  fence  and  guard  rails  erected  and  repaired  through- 
out the  city. 


TABLE  6 

DETAILS  OF  EXPENDITURES  ON  TIDEWATER  BRIDGES  FOR  THE 

YEAR  1967 


Bridges 

Draw- 
tenders’ 
Salaries,  Etc. 

Mechanics’ 

Wages 

Material 

Repair 

Bills 

Supplies, 

Utilities, 

Etc. 

Total 

Andrew  P.  McArdle... 

$94,390  48 

$4,072  65 

$166  06 

$1,121  98 

$1,487  41 

$101,238  58 

Alford  Street 

52,895  51 

2,698  50 

27  30 

120  00 

2,032  45 

57,773  76 

L Street 

54,758  27 

8,752  70 

772  60 

2,231  50 

58  32 

66,573  39 

Chelsea  Street 

63,709  66 

5,211  20 

12  45 

5,736  05 

747  85 

75,417  21 

Northern  Avenue 

99,095  61 

15,548  30 

1,297  70 

1,703  81 

1,943  87 

119,589  29 

Charlestown 

7,910  18 

— 

— 

— 

— 

7,910  18 

Summer  Street 

5,821  10 

4,741  12 

1,291  59 

— 

895  28 

12,749  09 

Congress  Street 

6,757  91 

1,524  25 

79  45 

— 

191  25 

8,552  86 

Totals 

$385,338  72 

$42,548  72 

$3,647  15 

$10,913  34 

$7,356  43 

$449,804  36 

WATERBORNE  TRAFFIC  THROUGH  THE  DRAWBRIDGES  FOR  THE  YEAR  1967 
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TABLE  8 

EXPENDITURES  ON  INLAND  BRIDGES 
DURING  YEAR  1967 

Labor  Materials  Total 

$42,338  88  $5,047  18  $47,386  06 

The  above  figures  represent  total  cost  of  maintenance 
repairs  on  inland  bridges,  using  our  department  yard 
employees,  materials,  and  supplies. 

TABLE  9 

WORK  DONE  BY  CONTRACT  IN  1967 

Item  Quantity 


Excavation  (earth  and  service)  . 

46,056 

cubic  yards 

Excavation  (rock)  .... 

735 

cubic  yards 

Bank  gravel 

37,066 

tons 

Crushed  stone  for  edgestone 

3,142 

tons 

Base  removed 

12,137 

square  yards 

Pavement  removed  .... 

30,004 

square  yards 

New  straight  edgestone 

34,212 

lineal  feet 

New  circular  edgestone 

5,206 

lineal  feet 

New  6-foot  radius  corners  . 

1,298 

lineal  feet 

New  2-foot  corners  .... 

842 

each 

Edgestone  reset  and  relocated  . 

54,724 

lineal  feet 

Edgestone  hauled 

11 

lineal  feet 

Macadam  base 

8,629 

tons 

OA  asphalt 

80,212 

gallons 

Concrete  base  for  roadway  . 

2,144.5 

cubic  yards 

Concrete  base  (backing  up  sidewalk) . 

8 

cubic  yards 

Bituminous  concrete  berm  . 

47 

tons 

Bituminous  concrete  base  roadway  . 

16,706 

tons 

Bituminous  concrete  top  roadway 

12,374 

tons 

Bituminous  concrete  base  sidewalk  . 

583 

tons 

Artificial  stone  sidewalks 

662,438 

square  feet 

Artificial  stone  driveways  . 

88,627 

square  feet 

Covers 

1,696 

each 

Catch  basins  and  manholes  remodeled 

77 

each 

Catch  basins  and  drop  inlets  rebuilt  . 

12 

each 

Signposts 

351 

each 

Parking  meters 

52 

each 

Stone  bounds 

82 

each 

Minor  drain 

1,040 

lineal  feet 

Loam 

1,108 

cubic  yards 

Roadway  area 

161,168 

square  yards 

Catch  basin  and  drop  inlet  built 

58 

each 
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Item 

Quantity 

New  guttermouths 

70  each 

E frames  and  grates 

1 each 

3-inch  conduit 

157  lineal  feet 

2-inch  conduit 

2,376  lineal  feet 

Bituminous  concrete  top  sidewalk 

1,191  ton 

Trees  4-inch  to  12-inch 

142  each 

Trees  12-inch  to  24-inch 

31  each 

Stumps  removed  . 

89  each 

Connections  .... 

12  each 

4-inch  chain  link  fence 

456  lineal  feet 

Street  light  bases 

10  each 

Traffic  concrete  bases  . 

14  each 

Catch  basins  converted 

33  each 

Trees  over  24  inches 

10  each 

Catch  basins  abandoned 

28  each 

Surface  drain  .... 

435  lineal  feet 

Hip  gutter  .... 

8 lineal  feet 

Manhole  built 

2 each 

Cross-walk  markers 

659  lineal  feet 

Stop-line  markers  . 

342  lineal  feet 

Machine  berm 

2,722  lineal  feet 

2-inch  pipe  .... 

46  lineal  feet 

3-inch  pipe  .... 

247  lineal  feet 

Fire  alarm  bases  . 

1 each 

16-inch  pipe  .... 

432  lineal  feet 

12-inch  pipe  .... 

214  lineal  feet 

6-inch  pipe  .... 

51  lineal  feet 

Fittings 

3,205  pounds 

16-inch  gate  valve 

1 each 

12-inch  to  16-inch  salvage  gate  valve 

2 each 

Pull  boxes  .... 

19  each 

Sub  boxes  .... 

47  each 

Control  cable  nets 

2 each 

3-inch  pipe  police  . 

83  lineal  feet 

Police  signal  box  . 

1 each 

Trees 

8 each 

3-inch  police  conduit  . 

698  lineal  feet 

Traffic  signal  post  bases 

12  each 

Temporary  and  permanent  patch 

162  square  yards 

Police  detail  .... 

1,189  hours 

Utility  trench 

1,965  square  yards 

Coal  holes  eliminated  . 

8 each 

Edgestone  hauled  to  city  yard 

10.2  lineal  feet 

Gravel  sidewalk  regraded  . 

2,250  square  feet 

6-inch  cross-walk  marker 

916  lineal  feet 

12-inch  cross-walk  marker  . 

33  lineal  feet 

Tree  pits  .... 

40  each 

Guard  rail  .... 

28  lineal  feet 

Trench  rock  excavation 

8 cubic  yards 

Street  Cleaning  Contracts  Awarded  in  1967 
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TABLE  10 

WORK  DONE  BY  CITY  FORCES  IN  1967 


Item 

Bituminous  roadway  repairs 
Bituminous  sidewalk  repairs 
Bituminous  yard  repairs  (city 

property) 

Granite  rock  roadway  repairs 
Stone  wall  repairs  (pointing,  re- 
placing, etc.) 

Brick  sidewalk  repairs  .... 
Granolithic  sidewalk  replaced 
Straight  granite  edgestone  reset 
Circular  granite  edgestone  reset 
Precast  concrete  curbing  reset  . 
Chain  link  fence  repairs  (replacing 

posts,  etc.) 

Loam  spaces  replaced  .... 
Water  boxes  reset  .... 
Erected  iron  posts  for  barricades 
Debris  removed  from  streets 

Salt  spread 

Snow  removed  by  city  forces 
Catch  basin  and  drop  inlets  cleaned  . 
Animals  removed  from  streets  and 

sidewalks 

Gravel  roadway  repairs  (grading, 
etc.) 


Quantity 

94,694  square  yards 
36,960  square  yards 

9,520  square  yards 
120  square  yards 

80  square  yards 
325  square  yards 
19,000  square  yards 
425  lineal  feet 
95  lineal  feet 
280  lineal  feet 

80  lineal  feet 
40  square  yards 
20 
18 

146,662  cubic  yards 
20,060  tons 
62,843  cubic  yards 
4,737 

1,845 

2,600  square  yards 


TABLE  11 

PATCHING  QUANTITIES  FOR  1967 


Sidewalks 

Item 

Quantity 

Edgestone  reset 

5,168  lineal  feet 

Artificial  stone  sidewalks 

276,069  square  feet 

Artificial  stone  driveways  . 

4,538  square  feet 

Concrete  base 

145  cubic  yards 

Boxes  reset 

7 

Signposts  reset 

25 

Roadway 

Item 

Roadway  patching 
Adjacent  patching 
Castings  reset  .... 
Catch  basins  remodeled 
Bituminous  concrete  patching  . 


Quantity 
421,000  square  feet 
42,570  square  feet 
575 
5 

4,267  square  feet 
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TABLE  12 

MERCURY  VAPOR  LIGHTING  PROJECTS 

In  1967  orders  were  issued  for  the  installation  of 
3,500  lumen  lamps  and  the  replacement  of  old  lighting 
units  on  the  following  streets: 

Addington  Hoad,  West  Roxbury 14 

Allen  Street,  West  Roxbury 4 

Barlow  Street,  West  Roxbury 1 

Brooks  Street,  West  Roxbury 2 

Chester  Park,  Dorchester 1 

Cornauba  Street,  West  Roxbury 5 

Crest  Street,  West  Roxbury 4 

Darlington  Street,  Dorchester 4 

Duncan  Terrace,  Dorchester 1 

Dunnes  Terrace,  Dorchester 1 

Dyer  Street,  Dorchester 8 

Elizabeth  Street,  Dorchester 3 

Elmhurst  Street,  Dorchester 4 

Englewood  Avenue,  Brighton 13 

Ferndale  Street,  Dorchester 4 

Field^s  Court,  Dorchester 2 

Frost  Avenue,  Dorchester 3 

Gifford  Place,  South  Boston 1 

Gladstone  Street,  East  Boston 23 

Hartley  Terrace,  Brighton 2 

Hawthorne  Terrace,  West  Roxbury 2 

Hilburn  Place,  West  Roxbury 1 

Homestead  Street,  Roxbury 18 

Hopkins  Street,  Dorchester 4 

Hosmer  Street,  Dorchester 9 

Irma  Street,  Dorchester 6 

Leonard  Place,  South  Boston 1 

Lynnville  Terrace,  Dorchester 1 

Maria  La^ne,  West  Roxbury 4 

Murray  Avenue,  Roxbury 1 

Payson  Avenue,  Dorchester 5 

Public  Alley  No.  441,  Boston 1 

Riley  Road,  Hyde  Park 2 

Rock  Avenue,  Dorchester 1 

Rosemont  Street,  Hyde  Park 5 

Royce  Road,  Brighton 4 

Saco  Street,  Dorchester 2 

Sawyer  Avenue,  Dorchester 17 

Selwyn  Street,  West  Roxbury 12 

Stanley  Street,  Dorchester 8 

Stony  Brook  Lane,  West  Roxbury 1 

Surrey  Hill  Lane,  West  Roxbury 2 
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Thacher  Street,  Boston 5 

Thelma  Road,  Dorchester 4 

Viking  Street,  South  Boston 1 

Ward  Court,  Roxbury 2 

Webster  Street,  East  Boston 22 

Wellsmere  Park,  West  Roxbury 2 

Wendell  Place,  South  Boston 1 

Wiget  Street,  Boston 2 

Wiggin  Street,  Boston 1 

Woodlawn  Street,  West  Roxbury 9 

In  1967  orders  were  issued  for  the  installation  of 

7,000  lumen  lamps  and  the  replacement  of  old  lighting 
units  on  the  following  streets: 

Clementine  Park,  Dorchester 4 

Dayton  Street,  Dorchester 2 

Dunbar  Avenue,  Dorchester 5 

East  Eighth  Street,  South  Boston 47 

Fenwood  Road,  Roxbury 12 

Hazelwood  Street,  Roxbury 9 

Hull  Street,  Boston *1 

Minot  Street,  Dorchester 25 

Pond  Street,  West  Roxbury 1 

Rev.  Richard  A.  Burke  Street,  South  Boston  ...  7 

Rogers  Street,  South  Boston 5 

Snow  Hill  Street,  Boston *5  & 2 

Westview  Street,  Dorchester 4 

Wigglesworth  Street,  Roxbury 4 

Woodward  Street,  South  Boston 6 

Worthington  Street,  Roxbury 6 


* twin  unit 

In  1967  orders  were  issued  for  the  installation  of 

20.000  lumen  lamps  and  the  replacement  of  old  lighting- 
units  on  the  following  streets: 

Moreland  Street,  Roxbury 1 

Waverly  Street,  Roxbury 1 

In  1967  orders  were  issued  for  the  installation  of 

7.000  lumen  lamps  on  the  following  streets  with  city- 
owned  lighting  units: 

Castle  Court,  Boston 31 

East  Berkeley  Street,  Boston 4 

Emerald  Court,  Boston 28 

Eustis  Street,  Roxbury 16 
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Hutchings  Street,  Roxbury 10 

Millicent  Way,  Boston 21 

Paul  Place,  Boston 19 

Staniford  Street,  Boston 36 

Tremont  Street,  Roxbury 14 

Village  Court,  Boston 9 


In  1967  orders  were  issued  for  the  installation  of 
20,000  lumen  lamps  on  the  following  streets  with  city- 


owned  lighting  units : 

Centre  Street,  West  Roxbury 35 

Eafet  Berkeley  Street,  Boston 8 

Eustis  Street,  Roxbury 1 

Harrison  Avenue  Extension,  Boston 3 

Herald  Street,  Boston 9 

Shawmut  Avenue,  Boston 10 

Staniford  Street,  Boston *11 

Tremont  Street,  Roxbury 9 


*twin  unit 


Gas  Lamp  Program 

During  the  year  of  1967  there  were  476  gas  street 
lamps  and  one  gas  fire  alarm  lamp  maintained  by  the 
City  of  Boston.  There  were  sixty-two  gas  street  lamps 
installed  in  the  Beacon  Hill  Historical  District.  One 
new  gas  street  lamp  was  installed  in  Charlestown. 
There  was  one  new  fire  alarm  lamp  installed  in  the 
City  Proper.  During  the  year  one  gas  street  lamp  was 
discontinued  in  Charlestown. 

Maintenance  of  Police  Spotlights 

During  the  year  1967  there  were  approximately  lOO 
police  spotlights  maintained  by  the  City  of  Boston. 
There  were  no  new  police  spotlights  installed  for  the 
year  1967. 
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APPENDIX  D 

SANITARY  DIVISION 

Table  1A — Payments  to  Refuse  Collectors  (three 
months) 

Table  IB — Payments  to  Refuse  Collectors  (nine 
months) 

Table  1C — Payment  for  Rental  of  Dumps 
Removal  of  Garbage 
Incinerator  Residue 

Derelict  Automobiles  and  Cover  Material 
Table  2 — Expenditures 
Table  3 — Operating  Costs 
Table  4 — Unit  Costs 
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TABLE  lA 

PAYMENTS  TO  REFUSE  COLLECTION  CONTRACTORS  FIRST  THREE 
MONTHS— JANUARY,  FEBRUARY,  MARCH 


District 

Contractor 

Total  3 Months 
Payments* 

$17,225  13 

1 R Rnstnn  Prnppir 

James  S.  Preaney,  Inc 

83,013  15 

2 Jfl.mn.ica.  Plain 

Joseph  Amara  & Sons,  Inc 

47,173  91 

3 Dnrr*}ipRtf>r  

Jeffries  Disposal  Corporation 

83,901  60 

4 Rright.on 

J.  F.  Ryan,  Inc 

68,014  79 

United  Contracting  Co.,  Inc.  of  Boston 

32,326  66 

fi  Wpst.  PoThiiry.  . ... 

M C Corpora.tion 

43,481  74 

7 Dnrebpatfir  (S) 

United  Contracting  Co.,  Inc.,  of  Boston 

84,725  52 

8 Hydp  Park 

Jeffries  Disposal  Corporation 

39,134  44 

Q Fia.st  "Roston 

Banco  Corporation 

32,983  36 

in  Poxbiiry  . . . . . . . 

Dooley  Brothers,  Inc 

64,428  98 

nrota.l  8 IVTontha 

$596,409  18* 

* Includes  increase  in  labor  costs. 

-j 


TABLE  IB 

PAYMENTS  TO  REFUSE  COLLECTION  CONTRACTORS  LAST  NINE 
MONTHS— APRIL  I TO  DECEMBER  31,  INCLUSIVE 


District 

Contractor 

Total  9 Months 
Payments* 

1 A Charlestown 

Banco  Corporation 

$51,534  99 

IB  Boston  Proper 

James  A.  Freanev,  Tno 

227,790  87 

2 Jamaica  Plain 

Joseph  Amara  Sons,  Inc 

141,424  36 

3 Dorchester  (N) 

Jeffries  Disposal  Corporation 

258,075  13 

4 Brighton 

J.  F.  Ryan,  Inc 

208,837  48 

5 South  Boston 

United  Contracting  Company,  Tnc.,  of  Roston 

99,459  99 

6 West  Roxbury 

M <fe  C Corporation 

200,989  05 

7 Dorchester  (S) 

United  Contracting  Companv,  Tnc.,  of  Boston 

269,972  19 

8 Hyde  Park 

Jeffries  Disposal  Corporation 

121,958  73 

9 East  Boston 

Banco  Corporation 

112,464  73 

10  Roxbury 

Dooley  Brothers,  Inc 

206,433  70 

Last  9 months  total 

$1,898,941  22* 

First  3 months  total 

596,409  18* 

Collection  grand  total.  . . . 

$2,495,350  40* 

* Includes  increase  in  labor  costs. 


TABLE  1C  — PAYMENTS  FOR  RENTAL  OF  DUMPS 

So„.rns  M.  DeMatteo  Construction  Company  „ ^ 

^ Three  months  at  $4,770  per  month  $14,310  00 

Six  months  at  $5,600  per  month  34,864  55 
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TABLE  2 

SUMMARY  OF  PAYMENT 


Expenditures  in  1967: 

Payments  to  refuse  collection  contractors  . . . $2,495,350  40 

Payments  for  rental  of  Saugus  Dump  ....  49,174  55 

Payments  for  removal  of  garbage 26,000  00 

Payments  for  removal  of  derelict  automobiles  . . 5,045  00 

Payments  for  removal  of  incinerator  residue  . . 106,465  55 

Payments  for  cover  material  for  Gardner  Street  . 106,325  00 


Total  collection  and  disposal  contract  payments  . $2,788,360  50 

Payroll  totals: 

Administrative  and  general  services  . . . $64,324  78 

Collection  Section 590,165  19 

Disposal  Section 637,907  83 


Subtotal $1,292,397  80 

Temporary  employees 30,705  00 

Overtime  payrolls 156,276  39 


Total  Payrolls $1,479,379  19 

Incinerator  operation  and  maintenance  costs  (other  than 

labor) $104,140  85 

Payments  on  other  contracts 45,065  20 

Supplies  and  materials  (other  than  incinerator)  . . 14,801  89 

Rental  of  refuse  containers  for  community  clean-up  . 4,462  00 

Miscellaneous  (advertising,  rental  of  equipment,  etc.)  . 5,360  30 


Grand  Total  Expenditures $4,441,569  93 


TABLE  3 

1967  OPERATING  COSTS 

Administrative  Section  : 


Payroll  .... 

. $42,407  05 

Office  supplies  . 

3,790  47 

$46,197  52 

Collection  Section: 

Collection  contracts 

.$2,495,350  40 

Payroll  .... 

. 193,338  58 

Advertisement  . 

4,839  18 

2,693,528  16 

Alley  Cleaning: 

Payrolls  .... 

. $132,461  10 

Materials  and  tools  . 

609  57 

133,070  67 

Litter  Baskets: 

Payrolls  .... 

. $64,268  51 

New  baskets  and  parts  . 

7,188  24 

71,456  75 

Market  Cleaning: 

Payrolls  .... 

. $29,038  88 

29,038  88 

no 
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Abandoned  Cars: 

Contractor 

Payrolls 

Film 

$5,045  00 
16,118  35 
1,001  00 

Education  and  enforcement: 

Payrolls 

Spring  campaign  and  uniforms 

$112,891  94 
4,168  27 

Lot  Cleaning: 

Payroll 

Materials  and  tools  .... 

$81,752  38 
6,582  38 

Disposal  Section: 

Incinerator 

Payroll  (including  overtime  and  temp.) 

Maintenance 

Residue  haul 

$731,765  53 
134,140  85 
106,465  55 

Gardner  Street  Sanitary  Landfill: 

Payroll 

Cover  material 

Hire  of  equipment  and  other  materials 

$75,336  87 
106,325  00 
9,011  44 

Saugus  Dump 

Garbage  Disposal: 

Victory  Road 

Gardner  Street 

Lumber  repairs  to  transfer  station 

$13,000  00 
13,000  00 
605  38 

22,164  35 
117,060  21 
88,334  76 

942,371  93 

190,673  31 
49,174  55 

26,605  38 


TABLE  4 

1967  UNIT  COSTS 


( 1 ) Administrative 

$46,197.52  Approximately  1 percent  of  total  cost 

(2)  Refuse  Collection 

$2,693,528. 16,  265,615  tons  a year  $10.14  a ton 

(3)  Vacant  Lots 

$88,334 . 76,  1,062  lots  $83. 18  a lot 

(4)  Alley  Cleaning 

$133,070.67,  2,500  tons  a year  $53.23  a ton 

(5)  Littj0r 

$71,456.75,  920  baskets,  225,000  servicings  $0.32  a servicing 

(6)  Market  Cleaning 

$29,038.88,  3,400  tons  a year  $8.54  a ton 

(7)  Abandoned  Vehicles 

$22, 164 . 35,  1,355  cars  $16.36  a car 

(8)  Education  and  Enforcement 

$117,060.21  Less  than  3 percent  of  total  cost 

(9)  Incinerator 

$942,371.93,  159,940  tons  a year  $5.89  a ton 

(10)  Gardner  Street  Sanitary  Landfill 

$190,673.00,  137,783  tons  a year  $1.38  a ton 

(11)  Saugus  Dump  Rental 

$49, 174 . 55,  9,900  tons  $4.97  a ton 

(12)  Garbage  Disposal 

$26,605.00,  10,629  tons  a year 


$2.45  a ton 
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APPENDIX  E 

SEWER  DIVISION 

Table  1 — Financial  Statement 

Table  2 — Summary  of  Sewer  Construction 

Table  3 — Length  of  Sewers 

Table  4 — Number  of  Catch  Basins 

Table  5 — Maintenance  Statistics 

Table  6 — Sewerage  Works  Contracts 
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TABLE  1 

FINANCIAL  STATEMENT 


Balance  from  1966  Appropriations 

Receipts: 

Sewer  Use  Charge 
Tax  Titles,  Sewer  Use. 

Transfer  to  Appropriation  . 


Expenditures: 

Sewer  Service 
Pensions  and  Annuities 
Departmental  Equipment 
Public  Works 
Data  Processing  Unit  . 
Collecting  Division 
Pensions,  State-Boston 
Debt  and  Interest 
*M.D,C.  Assessment 


$12,334  65 


.$3,087,522  19 
42,560  68 
8,183  02 

3,138,265  89 


$3,150,600  54 


. $801,637  14 
. 156,283  48 

4,683  46 
. 163,505  00 

36,314  00 
43,267  00 
54,565  29 
. 789,467  42 

. 3,349,308  20 
5,399,030  99 


$2,248,430  45 

Carried  forward  to  1968  appropriation — deficit  . . 7,570  59 


Deficit $2,256,001  04 


Nonrevenue  Expenditures — 1967 


Sewerage  Works  Loan: 

Office  and  Engineers’  Salaries $112,157  51 

Miscellaneous  Bills 33,523  34 

Service  Orders 3,563  47 

Contracts 444,652  11 


$593,896  43 


Boston  Redevelopment  Projects: 


Washington  Park $495,854  01 

Government  Center 235,672  45 

South  End 90,709  51 


$822,235  97 

*M.D.C.  Assessment $3,349,308  20 

M.D.C.  Payment 1,871,454  15 


Overestimate $1,477,854  05 


*See  Chapter  612,  Section  9,  Statutes  1959. 
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TABLE  2 

SUMMARY  OF  SEWER  CONSTRUCTION  FOR  TWELVE  MONTHS 
ENDING  DECEMBER  31,  1967 


District 

Ruilt  by 
City  Either 
by  Contract 
or  Day 
Labor 

Built  by 
Private 
Parties 

Shared  by 
City  and 
Government 

Total  Lengths  Built 

Linear  Feet 

Linear  Feet 

Linear  Feet 

Linear  Feet 

Miles 

Cit.y  Proper 

8,553.70 

8,553.70 

1.62 

P.mchiiry 

1,596.00 

1,596.00 

.301 

Smith  Roston 

818.00 

818.00 

.155 

Pln^it  Roston 

3,379.70 

3,379.70 

.64 

Clharlostown 

Rriphton 

Wost  R.oxbnry 

4,949.40 

4,949.40 

.938 

Dorrhoator 

Hyde  Park 

9,080.40 

9,080.40 

1.72 

Totals 

19,823.50 

8,553.70 

28,377.20 

5.374 

SUMMARY  OF  SEWER  CONSTRUCTION  FOR  FIVE  YEARS  TO 
DECEMBER  31,  1967 


1963 

1964 

1965 

1966 

1967 

Linear  Feet 

Linear  Feet 

Linear  Feet 

Linear  Feet 

Linear  Feet 

Built  by  city  by  contract  or 

day  labor 

14,206.85 

39,813.50 

21,937.00 

24,308.00 

19,823.50 

Built  by  private  parties 

2,428.97 

2,749.20 

2,613.00 

530.00 

Shared  by  city  and  government 

2,430.00 

16,509.00 

36,182.00 

8,553.70 

Totals 

19,056.82 

42,562.70 

41,059.00 

61,020.00 

28,377.20 

TABLE  3 

TOTAL  LENGTH  OF  SEWERS 

Miles 

Common  sewers  and  surface  drains  built  previous  to 

January  1,  1967  1,371.900 

Common  sewers  and  surface  drains  built  between 
January  1 and  December  31,  1967  . . . 5.374 


Common  sewers  apd  surface  drains  built  ending 

December  31,  1967  1,377.274 

Abandoned  sewers  ending  December  31,  1967  . .551 


Total  miles 


1,376.723 
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TABLE  4 

CATCH  BASINS  UNDER  JURISDICTION  OF  SEWER  DIVISION 


District 

Catch  Basins  for  Twelve  Months  Ending 
December  31,  1967 

Total  for  Entire  City 

Number  Built 
or  Rebuilt 

Number 
Abandoned 
or  Removed 

Net  Increase 

Previous 
Report  through 
December  31, 
1966 

Grand 
Total  to 
December  31, 
1967 

City  Proper 

7 

2 

5 

3,816 

3,821 

Roxbury 

4 

2 

2 

3,640 

3,642 

South  Boston 

0 

0 

0 

1,530 

1,530 

East  Boston 

11 

0 

11 

1,248 

1,259 

Charlestown 

0 

0 

0 

871 

871 

Brighton 

0 

0 

0 

2,184 

2,184 

West  Roxbury 

16 

0 

16 

4,885 

4,901 

Dorchester 

0 

0 

0 

5,827 

5,827 

Hyde  Park 

16 

0 

16 

1,639 

1,655 

Totals 

54 

4 

50 

25,640 

25,690 

TABLE  5 

MAINTENANCE  SECTION 


1967 

1966 

1965 

Complaints  received  and  investigated 

4,752 

4,084 

3,390 

Catch  basins  and  manholes  freed  and/or  repaired 

1,369 

550 

1,033 

Sewers  repaired 

313  feet 

37  feet 

29  feet 

Sewers  cleaned  (miles) 

3.8 

9.25 

2.42 

House  drains  constructed,  repaired,  inspected 

364 

432 

557 

Municipal  liens  reported  to  Collector 

4,842 

4,852 

5,671 

Inspected  sealed-off  drains  at  site  of  demolished  buildings 

352 

348 

340 

CALF  PASTURE  PUMPING  STATION 


1967 

1966 

1965 

Sewage  pumped 

33,510  MG 
91.81  MGD 
$11.71 

20,076  MG 
57.75  MGD 
$15.29 

43,388  MG 
118.87  MGD 
$7.81 

Se.wagft  pumped — average  flow 

Pumping  cost  per  MG 

TABLE  6 

SEWERAGE  WORKS  CONTRACTS 
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APPENDIX  F 
WATER  DIVISION 


Table  1 — Water  Pipes  and  Services 

Table  2 — Number  of  Hydrants 

Table  3 — Cost  of  Replacing  Main  Pipes 

Table  4 — Cost  of  Extensions 

Table  5 — Meters  in  Service 

Table  6 — Meters  Taken  Out 

Table  7 — Meters  Set 

Table  8 — Connecting  Pieces  Taken  Out 

Table  9 — Connecting  Pieces  Put  In 

Table  10 — Reasons  for  Meter  Changes 

Table  11 — Financial  Statement 


TABLE  I 

Showing  Length  of  Water  Pipes  and  Connections  Owned  and  Operated  by  Public  Works  Department,  Water  Division, 

Water  Services,  and  Number  of  Valves  in  Same,  December  31,  1967 
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Total 

5,561,335 

16,968 

538 

791 

98,329 

54,265 

194 

13,586 

32 

5,602,014 

17,130 

538 

791 

103,270 

Diameter  of  Pipe  in  Inches 

6,102 

18 

6,102 

18 

11,345 

16 

1 

9 

11,345 

16 

1 

9 

•V 

62,774 

573 

383 

13 

63,157 

586 

o 

888,637 

3,080 

141 

825 

66 

10,589 

23 

878,873 

3,123 

141 

00 

i 

1,487,773 

5,322 

5 

203 

32,675 

67 

227 

6 

1,520,221 

5,383 

5 

203 

o 

445,617 

1,566 

1 

40 

445,617 

1,566 

40 

1,887,703 

5,334 

65 

166 

31,756 

12,320 

28 

2,770 

3 

1,897,253 

5,359 

65 

166 

32,379 

<o 

386,778 

793 

105 

77 

46,433 

6,787 

16 

393,565 

809 

105 

77 

50,751 

20 

108,203 

72 

53 

52 
20,140 

108,203 

72 

53 
52 

20,140 

24 

89,675 

78 

85 

37 

89,675 

78 

85 

37 

e 

fO 

75,205 

50 

113 

33 

1,275 

4 

76,480 

54 

113 

33 

t»9 

30,238 

31 

35 

11 

“■ 

30,238 

31 

35 

11 

40 

8,809 

5 
10 

6 

8,809 

6 

"V 

16,191 

4 

5 
5 



i 

16,191 

4 

5 
5 

00 

•V 

56,285 

26 

60 

11 

56,285 

26 

60 

11 

Lengths  owned  and  operated,  December 
31,  1966 

Gate  valves  in  same 

Air  valves  in  same 

Blowoflfs  in  same 

High  pressure  fire  service 

Lengths  laid  and  relaid  in  1967 

Gate  valves  in  same 

Air  valves  in  same 

Blowoffs  in  same 

Lengths  abandoned  in  1967 

Gates  abandoned  in  1967 

Air  valves  abandoned  in  1967 

Blowoffs  abandoned  in  1967 

Lengths  owned  and  operated,  including 
high  pressure  fire  service,  Decem- 
ber 31,  1967 

Gate  valves  in  same 

Air  valves  in  same 

Blowoffs  in  same 

High  pressure  fire  service 

Public  Works  Department 
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TABLE 

TOTAL  NUMBER  OF  HYDRANTS  IN 


2 

SYSTEM,  DECEMBER  31, 


1967 


Hydrants 

Lowry 

Boston  Lowry 

Boston  Post 

Ordinary  Post 

Batchelder  & 
Finneran 

Ludlow  Post 

Chapman  Post 

Boston  Hydrant 

Mueller  Post 

A.  P.  Smith 

Darling  Post 

Matthew  Post 

M.  H. 

Total 

Public,  December  31,  1966 

401 

239 

1,892 

1,687 

6,936 

2 

— 

67 

283 

301 

34 

— 

134 

11,776 

Private,  December  31,  1966 

33 

5 

29 

126 

17 

13 

56 

111 

— 

— 

— 

4 

— 

394 

Added,  1967 

— 

— 

— 

— 

4 

— 

— 

— 

21 

10 

— 

— 

103 

138 

Abandoned,  1967 

1 

— 

14 

72 

11 

— 

— 

— 

2 

2 

— 

— 

6 

109 

Total  public,  December  31,  1967 

400 

239 

1,878 

1,615 

6,729 

2 

— 

67 

302 

308 

34 

— 

231 

11,805 

Total  private,  December  31,  1967.. . . 

33 

5 

29 

126 

17 

13 

56 

111 

— 

— 

— 

4 

— 

394 

Total  hydrants  in  service,  December  31,  1966  12,640 

Total  hydrants  added  during  1967  138 

Total  hydrants  abandoned,  1967  109 

Total  hydrants  in  service,  December  31,  1967  12,669 

High  pressure  fire  hydrants  in  service,  December  31,  1967  433 

Total  hydrants  (all  kinds)  in  service,  December  31,  1967  13,102 


TABLE  3 

COST  OF  REPLACEMENT  OF  MAIN  PIPE  1967 
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TABLE  4 

COST  OF  EXTENSION  OF  MAIN  PIPES  IN  1967 
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TABLE  5 

METERS  IN  SERVICE  DECEMBER  31,  1967 


Mark 

Diameter  in  Inches 

Total 

& 

8 

3 

4 

1 

u 

2 

3 

4 

6 

8 

10 

12 

Hershey 

Rockwell 

63,799 

6,668 

924 

4,865 

5,258 

29 

227 

138 

2,486 

8 

187 

201 

1,588 

158 

1,075 

60 

400 

467 

127 

37 

19 

17 

75,273 

6,923 

1,338 

6,437 

34 

24 

Watch  Dog 

Arctic 

Trident 

654 

14 

333 

8 

183 

12 

10 

63 

14 

— 

— 

— 

— 

Total 

76,256 

5,652 

2,882 

2,414 

1,476 

605 

544 

127 

37 

19 

17 

90,029 

TABLE  6 

METERS  TAKEN  OUT— 1967 


Month 

Diameter 

IN  Inches 

Total 

I 

3 

1 

u 

2 

3 

4 

6 

January 

572 

24 

19 

18 

18 

1 

0 

0 

652 

February 

472 

21 

8 

6 

3 

2 

1 

0 

513 

March 

377 

21 

12 

10 

9 

0 

0 

0 

429 

April 

489 

25 

5 

3 

6 

0 

2 

1 

531 

May 

552 

24 

21 

24 

15 

0 

2 

0 

638 

June 

788 

21 

25 

47 

46 

1 

0 

0 

928 

July 

799 

16 

10 

18 

12 

2 

1 

0 

858 

August 

425 

20 

18 

9 

12 

1 

0 

0 

485 

September 

440 

4 

3 

2 

1 

0 

0 

0 

450 

October 

461 

12 

7 

5 

1 

0 

2 

0 

488 

November 

289 

9 

7 

3 

3 

0 

0 

0 

311 

December 

245 

6 

6 

0 

1 

0 

1 

0 

259 

Total 

5,909 

203 

141 

145 

127 

7 

9 

1 

6,542 

Public  Works  Department 
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TABLE  7 

METERS  SET  IN  1967 


Month 

Diameter  in  Inches 

Total 

1 

1 

n 

2 

3 

4 

6 

January 

814 

35 

26 

19 

18 

1 

4 

0 

917 

February 

672 

33 

10 

8 

4 

0 

0 

0 

727 

March 

814 

38 

27 

22 

12 

0 

3 

0 

916 

April 

694 

32 

7 

5 

4 

0 

2 

1 

745 

May 

697 

29 

34 

25 

25 

0 

3 

0 

813 

June 

773 

18 

29 

60 

51 

2 

3 

0 

936 

July 

279 

16 

9 

14 

18 

2 

4 

0 

342 

August 

467 

12 

19 

15 

18 

1 

1 

0 

533 

September 

671 

6 

7 

5 

0 

0 

1 

0 

690 

October 

604 

21 

10 

21 

3 

0 

1 

0 

660 

November 

488 

9 

14 

8 

2 

0 

0 

0 

521 

December 

343 

5 

9 

2 

3 

0 

1 

0 

363 

Total 

7,316 

254 

201 

204 

158 

6 

23 

1 

8,163 

TABLE  8 

CONNECTION  PIECES  TAKEN  OUT,  1967 


Month 

Diameter 

IN  Inches 

Total 

I 

1 

1 

2 

3 

4 

6 

January 

283 

9 

7 

1 

2 

0 

0 

0 

302 

February 

150 

6 

2 

2 

0 

1 

0 

0 

161 

March 

144 

4 

2 

1 

2 

0 

0 

0 

153 

April 

153 

9 

0 

0 

0 

0 

0 

0 

162 

May 

152 

7 

10 

0 

0 

0 

0 

0 

169 

June 

34 

0 

2 

5 

6 

0 

0 

0 

47 

July 

33 

0 

2 

0 

1 

0 

0 

0 

36 

August 

119 

1 

0 

0 

1 

0 

0 

0 

121 

September  

295 

5 

2 

0 

0 

0 

0 

0 

302 

October 

260 

2 

2 

1 

0 

0 

0 

0 

265 

November 

162 

5 

6 

0 

0 

0 

0 

0 

173 

December 

78 

1 

4 

0 

0 

0 

0 

0 

83 

Total 

1,863 

49 

39 

10 

12 

1 

0 

0 

1,974 
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TABLE  9 

CONNECTION  PIECES  PUT  IN,  1967 


Month 

Diameter 

IN  Inches 

Total 

5 

8 

3 

4 

1 

n 

2 

3 

4 

6 

January 

37 

0 

2 

1 

0 

0 

0 

0 

40 

February 

57 

3 

1 

0 

0 

1 

0 

0 

62 

March 

40 

1 

0 

0 

0 

0 

0 

0 

41 

April 

10 

3 

0 

0 

0 

0 

0 

0 

13 

May 

30 

1 

1 

0 

1 

0 

0 

0 

33 

June 

69 

1 

0 

0 

0 

0 

0 

0 

70 

July 

202 

0 

2 

0 

0 

0 

0 

0 

204 

August 

8 

1 

0 

0 

0 

0 

0 

0 

9 

September 

7 

1 

1 

0 

0 

0 

0 

0 

9 

October 

7 

0 

1 

0 

0 

0 

0 

0 

8 

November 

8 

0 

0 

0 

0 

0 

0 

0 

8 

December 

15 

0 

0 

0 

0 

0 

0 

0 

15 

Total 

490 

11 

8 

1 

1 

1 

0 

0 

512 

TABLE  10 

REASONS  FOR  METER  CHANGES,  1967 


No 

Forces 

Non 

Reg. 

Coupling  and 
Spindle 
Leaks 

Frozen 

New 

Services 

Demo’s 

Clock 

Changes 

Special 

Tests 

Disc. 

Services 

Special 

Sealed 

Total 

January 

140 

401 

54 

1 

26 

11 

4 

6 

0 

2 

645 

February 

69 

270 

26 

44 

6 

9 

4 

4 

0 

4 

436 

March 

74 

319 

36 

19 

37 

5 

5 

2 

0 

3 

500 

April 

87 

225 

22 

6 

2 

3 

3 

4 

15 

3 

370 

May 

125 

51 

12 

0 

2 

18 

3 

3 

2 

2 

218 

June 

216 

155 

13 

0 

16 

7 

2 

4 

2 

2 

417 

July 

177 

112 

5 

0 

6 

4 

2 

1 

2 

2 

311 

August 

10 

118 

2 

0 

8 

3 

0 

4 

1 

0 

146 

September 

7 

77 

0 

0 

3 

3 

0 

0 

0 

0 

90 

October 

0 

238 

0 

0 

10 

0 

0 

2 

0 

0 

250 

November 

0 

221 

0 

0 

0 

0 

0 

0 

0 

0 

221 

December 

0 

183 

0 

0 

0 

1 

0 

1 

0 

0 

185 

Total 

905 

2,370 

170 

70 

116 

64 

23 

31 

22 

18 

3,789 

Public  Works  Department 
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TABLE  11 

METERS  REPAIRED  IN  SHOP,  1967 


Diameter 

IN  Inches 

Total 

5/8 

3/4 

1 

1 1/2 

2 

3 

4 

6 

January 

10 

0 

0 

0 

0 

0 

0 

0 

10 

February 

20 

4 

0 

0 

0 

0 

0 

0 

24 

March 

8 

22 

2 

0 

1 

0 

0 

0 

33 

April 

50 

16 

0 

0 

0 

0 

0 

0 

66 

May 

0 

31 

1 

0 

0 

0 

0 

0 

32 

June 

0 

5 

0 

1 

1 

0 

0 

0 

7 

July 

97 

3 

0 

0 

0 

0 

0 

0 

100 

August 

12 

18 

1 

2 

0 

0 

0 

0 

33 

September 

14 

17 

0 

0 

0 

0 

0 

0 

31 

October 

18 

12 

3 

0 

0 

0 

0 

0 

33 

November 

10 

4 

1 

0 

0 

0 

0 

0 

15 

December 

17 

6 

0 

0 

0 

0 

0 

0 

23 

Total 

256 

138 

8 

3 

2 

0 

0 

0 

407 

TABLE  12  — WATER  SERVICE,  1966-67 
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TABLE  13 

WATER  SERVICE— 1967 

Balances  from  1966: 


Receipts 

Appropriations 

Receipts: 

Water  Rates  and  Services 

Tax  Title  Water  . . . . 


Expenditures : 

Water  Service  . . 

Departmental  Equipment 
Pensions  and  Annuities  . 
Collecting  Division  . 

Data  Processing  Unit 
Public  Works  .... 
Pensions,  State-Boston  . 
Metropolitan  Water  Assessment 


$178,735  87 
326,095  54 

$504,831  41 

. $8,966,711  81 
144,350  75 

9,111,062  56 


$9,615,893  97 


. $2,593,876  09 
9,298  22 
. 309,282  58 

196,877  00 
187,159  00 
794,195  00 
107,421  60 
. 5,184,144  84 

9,382,255  14 


$233,638  83 

Transfer  of  1966  Surplus  to  Redemption  of  Debt  . . 178,735  87 

$54,902  96 

Carried  Forward  to  Water  Service 

Appropriations 228,572  63 

Deficit $173,669  67 


City  of  Boston 
Printing  Section 


